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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
ean ate FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT REPLACE RT. 96B OVER BUTTERMILK CREEK TRIBUTARY BRIDGE-BIN DETLDES 0.080 
1035310 ON EXISTING ALIGNMENT, WITH NEW PILES, AND AN DETLDES 0.020 
301603 IMPROVED HYDRAULIC OPENING. TOWN OF DANBY, TOMPKINS CO. CONINSP 
; CONINSP 
CONST 
CONST 


AQC:EXEMPT | TOMPKINS TPC: $2-S4M TOTAL4YR COST: 2850{ ss |—_0.000 0.000 0.100 | 2.750 


NYSDOT REPLACE BRIDGE; DUE TO DETERIORATION TO BRING TO STATE OF STBG FLEX : DETLDES 
GOOD REPAIR; RT 49, OVER BIG BAY CREEK; TN OF W MONROE, OSWEGO NFA ; DETLDES 
301713 CO, BIN 1026190 STBG FLEX : ROWACQU 
NFA ; ROWACQU 
STBG FLEX E CONINSP 
NFA : CONINSP 
STBG FLEX CONST 
CONST 


OSE 


NYSDOT RT 221 OVER BIG BROOK BRIDGE REPLACEMENT, BIN 1041790, TOWN OF : DETLDES 
LAPEER, CORTLAND COUNTY ; DETLDES 
302409 2 CONINSP 
CONINSP 

CONST 

CONST 


AQC:N/A CORTLAND 


NYSDOT RT 281 AT RT 90 AND RT 281 AT RT 41 INTERSECTION SAFETY 5 PRELDES 
IMPROVEMENT PROJECT, CORTLAND COUNTY F PRELDES 
THE STATE CERTIFIES THAT THIS PROJECT HAS BEEN APPROVED BY : ROWINCD 
THE REGIONAL SAFETY EVALUATION ENGINEER AND SIGNED OFF BY : ROWINCD 


SCOPING 
THE REGIONAL TRAFFIC ENGINEER. SCOPING 


DETLDES 
DETLDES 
ROWACQU. 
ROWACQU. 


AQC:N/A  |CORTLAND TPC: $4.6-87.5M TOTAL4YR COST: 0.440 fF 0.000 0.240 0.000 0.200 


302816 
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AGENCY PROJECT DESCRIPTION 


PIN 


AQ CODE COUNTY TOTAL PROJECT COST 


NYSDOT NYSDOT HSIP 16-20, INTERSECTION IMPROVEMENTS TO RT 31 AT 
THOMPSON RD & RT 31 AT SOUTH BAY RD, CONSTRUCTION OF LEFT 
TURN LANES FOR ALL RT 31 APPROACHES TO THESE TWO 
INTERSECTIONS OR THE POSSIBLE CONSTRUCTION OF A ROUNDABOUT, 
FOR SAFETY AND OPERATIONAL BENEFITS TO REDUCE THE NUMBER 
AND SEVERITY OF CRASHES, RT 31 AT THOMPSON RD & RT 31 AT SOUTH 


BAY RD, TN OF CICERO, ONONDAGA CO 


303771 


AQC:N/A ONONDAGA 


NYSDOT 


RECONSTRUCTION, PAVEMENT, DUE TO EXCESSIVE WEAR, RT 31, CNS 


303774 HIGH SCHOOL TO S BAY RD, TN OF CICERO, ONONDAGA CO 


AQC:N/A ONONDAGA 


NYSDOT 


TPC: $2-$4M 
SAFETY IMPROVEMENTS; INTERSECTION; RT 11 & RT 49; VIL OF 

CENTRAL SQUARE, TOWN OF HASTINGS, OSWEGO CO; THE STATE 
CERTIFIES THAT THIS PROJECT HAS BEEN APPROVED BY THE REGIONAL 
SAFETY EVALUATION ENGINEER AND SIGNED OFF BY THE REGIONAL 
TRAFFIC ENGINEER. 


OswEG0 


NYSDOT 


304364 


TPC: $7.5-$12M 


REHABILITATE BRIDGE; ROUTE 11 OVER THE ONEIDA RIVER, TNS OF 


ies HASTINGS AND CICERO; ONONDAGA/OSWEGO CO (BIN 4008540). 


AQC:N/A MULTI 


TPC: <$0.75M 


4-YEAR PROGRAM (FFY) 
Starting October 01, 2022 


TOTAL 
4-YEAR 
PROGRAM 
in millions 
of dollars 


FUND SOURCES FFY 


FFY 
2023 


FFY 
2024 


FFY 
2025 


FFY 
2026 


HSIP 

HSIP 

HSIP 

NFA 

STBG FLEX 
NFA 

STBG FLEX 
NFA 

HSIP 

NFA 

HSIP 

NFA 

STBG LG URB 
NFA 

STBG LG nor 


_ “tL - TT 


TOTAL 4YR | TOTAL4YR COST: | | 0.150 | 150 | 0.150 | 150 | 0.000 | 000 0. | 0.000 | 0. | 0.000 | 


HSIP 2024 
NFA 2024 
HSIP 2024 
NFA 2024 


DETLDES 
DETLDES 
ROWACQU. 
ROWACQU. 


[romnnw comm | ose [| ome [ose [om [om 


STBG LG URB 2023 0.308 
NFA 2023 0.077 


[aominw com | ef | os [oom | oom [om 


DETLDES 
DETLDES 
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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
ean ate FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT _| INSTALL, TRAFFIC SIGNAL; OR RECONFIGURE EXISTING AND/OR ADD 095 | PRELDES 
NEW MEDIAN CROSSOVER; TO ADDRESS RIGHT ANGLE CRASHES AND 011 | PRELDES 

aaa) SOME DELAYS; RT 11, I-81 OFF-RAMP (EXIT 16) TO RT 11A; TN OF 095 | SCOPING 
ONONDAGA, ONONDAGA NATION, ONONDAGA CO. . SCOPING 


DETLDES 


DETLDES 

NYSDOT THIS PROJECT WILL REPAVE RT 96 FROM TRUMANSBURG SOUTHERN STBG FLEX ; DETLDES 
VILLAGE LINE TO THE NORTH VILLAGE LINE, A DISTANCE OF OVER 1.6 NFA ; DETLDES 

304728 MILES. IN ADDITION, THE PROJECT WILL ADDRESS CURB RAMPS AND STBG FLEX E PRELDES 
PEDESTRIAN FACILITIES TO BE ADA COMPLIANT AND REPLACE SIGNS NFA . PRELDES 

TO MEET NYSDOT SPECIFICATIONS. TOWN OF ULYSSES, VIL. OF STBG FLEX SCOPING 
TRUMANSBURG, & TOMPKINS CO. SCOPING 


AQC:EXEMPT_ | TOMPKINS TPC: $2-$4M TOTAL4YR COST: 0.400 i al 0.200 0.000 0.000 0.200 


NYSDOT REPAVE RT 13/34/96, RT 79, RT 89; RT 13/34/96 (FULTON AND MEADOW NHPP DETLDES 
ST) FROM ELMIRA RD TO NORTH ITHACA CITY LINE, RT 89 (BUFFALO ST) NFA DETLDES 
305767 FROM TAUGHANNOCK BLVD TO MEADOW ST, RT 79 (SENECA ST) FROM HSIP CONINSP 
FULTON ST TO MEADOW ST AND RT 79 (GREEN ST) FROM FULTON ST NFA . CONINSP 
TO MEADOW ST: TO IMPROVE RIDEABILITY AND EXTEND THE SERVICE HSIP poet 
LIFE OF THESE HIGHWAY SECTIONS. WORK INCLUDES UPGRADING aise Comings 
SIGNALS, SIGNS, PEDESTRIAN ACCESSIBILITY AND PAVEMENT MARKINGS aay GoMaNge 
TO IMPROVE SAFETY AND IMPROVE OPERATIONS ALONG THE ae bones 
CORRIDORS. CITY OF ITHACA, TOMPKINS COUNTY. nana CONST 
STBG FLEX CONINSP 
NFA E CONINSP 

STBG ae CONST 

CONST 


NYSDOT MAINTENANCE BY CONTRACT ROUTE 5/20, ROUTE 326 TO STANDART : DETLDES 
AVENUE, TOWN OF AURELIUS AND CITY OF AUBURN, CAYUGA COUNTY, : DETLDES 


307622 HIGHWAY RESURFACING CONINSP 
CONINSP 


CONST 
CONST 


AQC:N/A | CAYUGA TPC: $15-$25M TOTAL4YR COST: 19.550 P| 0.300 19.250 0.000 0.000 
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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
ean ate FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT ROUTE 5/20 OVER CAYUGA/SENECA CANAL BRIDGE REHABILITATION, ; CONINSP 
TOWN OF TYRE, SENECA CO. BIN 4001970. THIS PROJECT WILL ; CONST 
307623 REHABILITATE THE BRIDGE CARRYING ROUTE 5/20 OVER THE ‘ CONINSP 
CAYUGA-SENECA CANAL (MENARD MEMORIAL BRIDGE OR THE FREE CONINSP 
BRIDGE) IN THE TOWN OF TYRE, SENECA COUNTY. one 
; DETLDES 
: DETLDES 
ROWACQU 
ROWACQU 


AQC:N/A [SENECA TPC: $15-$25M TOTAL4YR COST: 19.090 P| 0.000 0.000 0.390 | 18.700 


NYSDOT MBC, MILL & FILL, PAVEMENT; ADDRESS ADA DEFICIENT CURB RAMPS; ; DETLDES 
REPLACE SIDEWALKS, DETECTABLE WARNINGS, CROSSWALKS, SIGNS, DETLDES 

ee REFERENCE AND CULVERT MARKERS; FILL SIDEWALK GAPS; DUE TO CONST 
DETERIORATION TO BRING TO STATE OF GOOD REPAIR; RT 20, CAYUGA : CONINSP 


CO LINE TO RT 175; TN AND VIL OF SKANEATELES, ONONDAGA CO ceutgs 


CONST 


AQC:N/A JONONDAGA TPC: $12.5-$19M TOTAL4YR COST: 13.550 P| 0.000 0.000 0.350 | 13.200 


NYSDOT SLIP LINE, CULVERT; TO EXTEND SERVICE LIFE; RT 5, OVER NINE MILE ; DETLDES 
CREEK; TN OF CAMILLUS, ONONDAGA CO, BIN 1093459 i DETLDES 
307626 : CONINSP 
CONINSP 

CONST 

CONST 


NYSDOT REPLACE, SUPERSTRUCTURE OF BRIDGE; REPAIR LOCALIZED CONCRETE ; PRELDES 
AT THE ABUTMENTS; TO BRING TO STATE OF GOOD REPAIR; RT 20, OVER . PRELDES 
BUTTERNUT CREEK; TN OF LAFAYETTE, ONONDAGA CO, BIN 1015790. f SCOPING 
SCOPING 
DETLDES 
DETLDES 


AQC:N/A ONONDAGA TPC: $2-$4M TOTAL4YR COST: 0.203 P| 0.150 0.000 0.053 0.000 


307628 
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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
eas ate FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT REPLACE, SUPERSTRUCTURE OF BRIDGE; REPAIR LOCALIZED i PRELDES . 
CONCRETE; TO BRING TO STATE OF GOOD REPAIR; RT 20, OVER . PRELDES F 
viene LIMESTONE CREEK; TN OF POMPEY, ONONDAGA CO, BIN 1015800. SCOPING 
F SCOPING ; 
DETLDES 0.040 
DETLDES 0.010 


AQC:N/A ONONDAGA TPC: $2-$4M TOTAL4YR COST: 0.300 as 0.250 0.050 0.000 0.000 


NYSDOT REHABILITATE (MINOR), BRIDGE; REPLACE BRIDGE JOINTS; COMPLETE NHPP 2024 0.200 | DETLDES 0.200 
LOCALIZED DECK/WEARING SURFACE REPAIRS, STEEL REPAIRS AND NFA 2024 0.050 | DETLDES 0.050 
310425 ZONE PAINTING UNDER JOINTS AND AT PIN AND HANGERS: REPLACE 
BEARINGS/PEDESTALS AND BOLSTERS; COMPLETE LOCALIZED 
CONCRETE SUBSTRUCTURE: TO EXTEND SERVICE LIFE; RT 298, OVER 
BARGE CANAL: CITY OF SYRACUSE, ONONDAGA CO, BIN 4045180 


AQC:N/A JONONDAGA TPC: $6-$9.4M TOTAL4YR COST: 0.250 hz 0.000 0.250 0.000 0.000 


NYSDOT RT 104A OVER STERLING VALLEY CREEK BRIDGE REPLACEMENTS, BINS F CONINSP : 
1036660 AND 1036670, TOWN OF STERLING, CAYUGA COUNTY i CONINSP ; 
319809 : CONST : 
: CONST E 
DETLDES 0.328 
DETLDES 0.082 


AQC:N/A | CAYUGA TPC: $4.6-87.5M TOTAL4YR COST: 4.920 a 0.410 4.510 0.000 | 0.000 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
Monday, May 1, 2023 STATEWIDE TRANSPORTATION IMPROVEMENT PROGRAM (STIP) Page 6 of 51 
for REGION 03 


AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT —_| SAFETY IMPROVEMENTS, REDUCE THE NUMBER OF LANES FROM 4 TO 2 HSIP 540 | DETLDES 
AND INSTALL MEDIAN BARRIER BETWEEN TRAVEL LANES, ONONDAGA NFA .135 | DETLDES 
oah Tas LAKE PARKWAY, BETWEEN OLD LIVERPOOL RD TO THE END OF THE HSIP 045 | ROWACQU 


I-81 OFF RAMP, VIL OF LIVERPOOL, TN OF SALINA, ONONDAGA CO NFA ROWACQU 
HSIP ; CONINSP 


NFA f CONINSP 

HSIP 5 CONST 

NFA CONST 

NHPP : CONINSP 

NFA CONINSP 

NHPP : CONST 

NFA : CONST 

STBG FLEX i CONINSP 


NFA : CONINSP 
STBG FLEX CONST 
CONST 


NYSDOT —_| MILL & PAVE, PAVEMENT; ADDRESS ADA DEFICIENCIES ON SIDEWALKS NHPP 085 | DETLDES 0.085 
AND CURB RAMPS; REPLACE CROSSWALKS; UPGRADE PEDESTRIAN NFA 021 | DETLDES 0.021 
o20 28 SIGNALS; TO RESTORE PAVEMENT TO GOOD CONDITION AND EXTEND NHPP .100 | PRELDES 
SERVICE LIFE; OSWEGO ST (ROUTE 931G AND RT 370), S WILLOW ST TO Re ; sen : 
TULIP ST; VIL OF LIVERPOOL, ONONDAGA CO. — eed pore 
NHPP 454 | CONST 
NFA . CONST 
STBG LG URB 259 | CONINSP 
NFA 065 | CONINSP 
STBG LG ae CONST 
CONST 


AQC:N/A ONONDAGA TPC: $3.3-$5.6M TOTAL4YR COST: 3.920 | 0.250 0.000 0.106 3.564 
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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
ea ate FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT ROUTE 34 OVER THE ERIE/BARGE CANAL BRIDGE REPLACEMENT, TOWN . ROWACQU . 
OF CATO, CAYUGA COUNTY, BIN 4023370. NEW STRUCTURE TO : ROWACQU . 
331434 REPLACE DEFICIENT STRUCTURE DETLDES 
i DETLDES ; 
; CONINSP ; 
5 CONINSP ; 
CONST : 
CONST 


BRIDGE REHABILITATION AND SOME ELEMENT SPECIFIC REPAIRS ON RT. STBG FLEX : PRELDES 


34 OVER NORFOLK SOUTHERN RR-BIN 1023250. TOWN OF NEWFIELD, NFA : PRELDES 
TOMPKINS CO. STBG FLEX ; SCOPING 


NFA E SCOPING 
STBG FLEX DETLDES 
DETLDES 


NYSDOT BRIDGE(S) REHAB - MINOR, AIRPORT RD OVER I81, TN OF SALINA, BFP MAIN 2023 : CONINSP 
ONONDAGA CO, BINS 1031681 & 1031682; BFP FUNDING IS 90% FEDERAL NFA 2023 ; CONINSP 


res USING 10% TOLL CREDITS AND 10% MATCH BEE IN 20e) const 
CONST 


NYSDOT I-81 OVER RIDGE ROAD BRIDGE REPLACEMENTS, BINS 1031351 &1031352, NHPP ; DETLDES 
TOWN OF CORTLANDVILLE, CORTLAND COUNTY NFA : DETLDES 
350181 NFA : CONINSP 
NHPP ; CONST 
NFA : CONST 
STBG FLEX CONINSP 
CONINSP 


AQC:N/A  |CORTLAND TPC: $12.5-$19M TOTAL4YR COST: 11.202 aan 0.000 0.200 0.000 | 11.002 
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AGENCY | PROJECT DESCRIPTION TOTAL ESI SORE EGE 


FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 


in millions 


FFY FFY FFY FFY 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT REHABILITATE (MINOR), BRIDGE; OVERLAY MONODECK; REPLACE NHPP 2024 DETLDES 0.540 
BRIDGE JOINTS; COMPLETE LOCALIZED DECK REPAIRS PRIOR TO NFA 2024 DETLDES 0.060 
350184 MONODECK OVERLAY, ZONE PAINTING AND END OF STEEL GIRDERS 
UNDER JOINTS; REPAIR LOCALIZED CONCRETE SUBSTRUCTURE; TO 
EXTEND SERVICE LIFE; I-81 RAMPS, TO HIAWATHA BLVD; CR 137 RAMP, 
TO I-81; CITY OF SYRACUSE, ONONDAGA CO, BINS 1031620, 1071350, 
1027390 


AQC:N/A JONONDAGA TPC: $9.5-15.5M TOTAL4YR COST: 0.600 Fe 0.000 0.600 0.000 0.000 


NYSDOT REHABILITATE (MINOR), BRIDGE; REPLACE BRIDGE JOINTS; COMPLETE NHPP 2024 DETLDES 0.286 

LOCALIZED DECK REPAIRS; APPLY THIN POLYMER OVERLAY; REPAIR NFA 2024 DETLDES 0.032 
350186 CONCRETE BRIDGE BARRIER; COMPLETE STEEL DIAPHRAGM AND END NFA 2026 CONINSP 1.000 

OF GIRDER REPAIRS, ZONE PAINTING UNDER JOINTS AND ALONG NFA 2026 CONST 10.000 
FASCIAS, AND SIGNIFICANT SUBSTRUCTURE CONCRETE REPAIRS TO PIER 
CAP BEAMS, COLUMNS AND ABUTMENTS: TO EXTEND SERVICE LIFE; 
1-81, OVER RT 11; ONONDAGA NATION, ONONDAGA CO, BINS 6008461, 
6008462 


AQC:N/A  JONONDAGA TPC: $9.5-15.5M TOTAL4YR COST: 11.318 Fe 0.000 0.318 0.000 | 11.000 


NYSDOT REHABILITATE (MAJOR), BRIDGE; REPLACE DECK AND APPROACH NHPP 2023 CONINSP 
SLABS; REPLACE OR ELIMINATE DECK JOINTS; REPLACE BRIDGE NFA 2023 CONINSP 
350187 BEARINGS; COMPLETE END OF COVER PLATE STEEL FATIGUE NHPP 2023 CONST 
RETROFITS AND MINOR LOCALIZED CONCRETE SUBSTRUCTURE REPAIRS NFA 2023 CONST 
AT THE ABUTMENTS: TO EXTEND SERVICE LIFE; I-81, OVER E COLVIN ST: 
CITY OF SYRACUSE, ONONDAGA CO, BIN 1031549 


AQC:N/A ONONDAGA 


NYSDOT REHABILITATE (MINOR), BRIDGE; OVERLAY MONODECK; REPLACE CONINSP 
BRIDGE JOINTS; COMPLETE LOCALIZED DECK REPAIRS PRIOR TO CONINSP 
MONODECK OVERLAY, ZONE PAINTING AND END OF STEEL GIRDERS CONST 
UNDER JOINTS; REPAIR LOCALIZED CONCRETE SUBSTRUCTURE; CONST 
COMPLETE HIGH PRESSURE WASHING TO WEATHERING STEEL GIRDERS eee 
AND EVALUATE IF ZONE PAINTING IS NEEDED UNDER ANY REMAINING 

DECK JOINTS; TO EXTEND SERVICE LIFE; HIAWATHA BLVD, OVER [-81; 

CITY OF SYRACUSE, ONONDAGA CO, BIN 1031610 


AQC:N/A JONONDAGA TPC: $6-$9.4M TOTAL4YR COST: 5.932 P| 0.000 0.000 0.432 5.500 


350188 
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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
ean ate FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT | MBC, MILL & RESURFACE, PAVEMENT; REPLACE PAVEMENT MARKINGS DETLDES 0.357 
AND RUMBLE STRIPS; ADDRESS SUBSTANDARD, ROADSIDE DETLDES 0.040 
oon? APPURTENANCES; TO EXTEND SERVICE LIFE; I-81, SYRACUSE CITY LINE CONINSP 
TO MATTYDALE; TN OF SALINA, ONONDAGA CO CONINSP 
CONST 
CONST 


AQC:N/A  |ONONDAGA TPC: $7.5-$12M TOTAL4YR COST: 8.097 Sa 0.000 0.397 0.000 | 7.700 


NYSDOT INSTALL, 4 NEW BRIDGES (I-81 NB OVER BL 81 NB; I-81 NB OVER BL 81 SB; NHPP 2023 303.615 | CONST 303.615 
1-81 SB OVER BL 81 SB & BL 81 NB; I-81 NB OVER E SENECA TNPK); NFA 2023 33.735 | CONST 33.735 
350191 REPLACE 3 BRIDGES BINS: (1069110 BRIGHTON AVE OVER I-81; 1031510 
EAST GLEN AVE OVER BL 81; 1031501 I-81 SB OVER E SENECA TNPK); 
REHABILITATE 5 BRIDGES BINS: (1031502 I-81 NB (CONVERTED TO BL 81 
NB) OVER E SENECA TNPK); 1093571 I-481 SB OVER CSX; 1093572 1-481 NB 
OVER CSX; 1093561 I-481 SB OVER MANLIUS CENTER RD; 1093562 I-481 NB 
OVER MANLIUS CENTER RD); REMOVE 3 BRIDGES BINS: (1069100 FORMER 
1-81 SB OVER L-81 NB TO FORMER I-481 NB; 1069090 FORMER I-481 SB 
OVER I-81 SB; 1069120 BRIGHTON OVER EXISTING RAMPS TO I-81 NB & 
SB); ADDITIONAL WORK EFFORTS RANGING FROM FULL 
RECONSTRUCTION, REHABILITATION, AND WIDENING INCLUDING 
MODIFICATIONS TO THE CURRENT 1-481 EXIT 3; TO CONVERT 1-481 TO 
1-81 & TO IMPROVE OPERATIONS & SAFETY BETWEEN NY RT 5 AND 
NEW I-81; ALONG CURRENT I-481 CORRIDOR, REDESIGNATED AS L-81, 
SOUTH OF KIRKVILLE RD TO SYRACUSE, SYRACUSE, TNS OF DEWITT & 
ONOND 


AQC:N/A |ONONDAGA TPC : $303.9-$374.5 M TOTAL4YR COST: 337.350 [— _—_3i 337.350 0.000 0.000 | 0.000 


NYSDOT INSTALL, 1 NEW BRIDGE (BEAR ST ON RAMP TO BL 81 NB); REPLACE 3 BEP MAIN CONST 

BRIDGES BINS (1031580 SPENCER ST OVER FORMER I-81; 1031590 COURT NFA CONST 
350192 ST OVER FORMER I-81; 1031600 BEAR ST OVER FORMER I-81); PERFORM NFA CONINSP 

ADDITIONAL WORK EFFORTS RANGING FROM FULL RECONSTRUCTION NFA CONST 
AND REHABILITATION; TO CONVERT I-81 TO BUSINESS LOOP 81; NHPP CONINSP 
BUSINESS LOOP 81, NORTHERN SECTION; ADDITIONAL WORK EFFORTS noe aeons 
TO TAKE PLACE THROUGHOUT THE CORRIDOR INCLUDING CLINTON ST — Cont 
FROM BEAR ST TO BUTTERNUT ST, BEAR ST FROM 1-690 TO I-81, AND 
GENANT ST FROM SPENCER ST TO CLINTON ST; CITY OF SYRACUSE, 
ONONDAGA CO. 


AQC:N/A  |ONONDAGA TPC: $70-$130M TOTAL4YR COST: 69.000 | — =i 69.000 0.000 0.000 | 0.000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: A FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT INSTALL, 2 NEW BRIDGES (1-690 EB OVER IRVING AVE; I-690 WB OVER BEP MAIN 
IRVING AVE); REPLACE 4 BRIDGES BINS (1051119 1-690 EB/LODI ST; NFA 
350193 1051119 I-690 WB/LODI ST; 1051091 I-690 EB OVER CROUSE AVE; 1051092 NHPP 
1-690 WB OVER CROUSE AVE); PERFORM ADDITIONAL WORK EFFORTS NFA 
RANGING FROM FULL RECONSTRUCTION AND REHABILITATION; TO NHEP. 
IMPROVE EFFICIENCY IN OPERATIONS; I-690, IN PROXIMITY TO CROUSE sae eae 
AVE AND IRVING AVE; ADDITIONAL WORK EFFORTS TO TAKE PLACE ak 
THROUGHOUT THE CORRIDOR INCLUDING CROUSE AVE FROM BURNET SriGnex 
AVE TO ADAMS ST, AND IRVING AVE FROM BURNET AVE TO ADAMS ST; NA 
CITY OF SYRACUSE, ONONDAGA CO; BEP FUNDING IS 90% FEDERAL 
USING 10% TOLL CREDITS AND 10% MATCH 


AQC:N/A ONONDAGA 


NYSDOT INSTALL, 1 NEW BRIDGE (RAILROAD BRIDGE OVER ALMOND ST); BFP MAIN CONST 
REMOVE 2 BRIDGES BINS: (1031559 NB/SB I-81 OVER MLK JR EAST; NFA CONST 
350194 2208620 FINEVIEW PL OVER RENWICK AVE); REMOVE | BRIDGE NHPP CONINSP 
PARTIALLY BIN: (1031569 NB/SB I-81 VIADUCT FROM VAN BUREN ST TO NFA CONINSP 


NHPP CONST 


BURT ST); PERFORM ADDITIONAL WORK EFFORTS RANGING FROM FULL 
NFA CONST 


RECONSTRUCTION AND REHABILITATION; INSTALL NEW NORTHBOUND 
OFF RAMP; INSTALL ROUNDABOUT; TO CONVERT I-81 TO BUSINESS 
LOOP 81; BUSINESS LOOP 81, SOUTHERN SECTION; ADDITIONAL WORK 
EFFORTS TO TAKE PLACE THROUGHOUT THE CORRIDOR BETWEEN MLK 
EAST AND BURT ST, E COLVIN ST AND VAN BUREN ST; CITY OF 
SYRACUSE, ONONDAGA CO. 


AQC:N/A  |ONONDAGA TPC: $100-$225 M TOTAL4YR COST: 127.000 |-— — =] 127.000 0.000 0.000 | 0.000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT INSTALL, 5 NEW BRIDGES (1-690 WB TO FORMER I-81 NB RAMP; I-690 EB BFP MAIN 311.085 

OVER MCBRIDE ST; I-690 WB RAMP OVER FRANKLIN ST; I-690 EB RAMP NFA 34.565 
350195 OVER FRANKLIN ST; 1-690 EB OVER TOWNSEND ST); REPLACE 17 BFP OFF SYS 4.280 

BRIDGES BINS: (1051000; 1050910; 105388A; 1054020; 1050921; 1051050; NFA 1.070 
1051062; 1051061; 1050780; 1050790: 1050840; 1050821; 1050822; 105080A; Best mate 
1050851; 1050852; 1051030); REHABILITATE 2 BRIDGES BINS: (2267910 ae Pepe 
EVANS ST OVER ONONDAGA CREEK; 1050779 1-690 EB AND WB OVER 
LEAVENWORTH AVE); REMOVE 2 BRIDGES BINS: (1050001 SB WEST ST 
OVER RT 5; 1050002 NB WEST ST (930B) OVER RT 5); PERFORM 
ADDITIONAL WORK EFFORTS RANGING FROM FULL RECONSTRUCTION 
AND REHABILITATION THROUGHOUT THE CORRIDOR INCLUDING 1-690 
FROM LEAVENWORTH AVE TO WEST OF IRVING AVE, WEST ST (930B) 
FROM ERIE BLVD TO 1-690; CITY OF SYRACUSE, ONONDAGA CO; BFP 
FUNDING IS 90% FEDERAL USING 10% TOLL CREDITS AND 10% MATCH. 


NYSDOT INSTALL, 1 NEW BRIDGE (FORMER I-81 SB RAMP OVER SALINA ST); NHPP 25.600 | DETLDES 
REPLACE 2 BRIDGES BINS: (1031570 BUTTERNUT ST OVER I1&#8208;81; NFA 6.400 | DETLDES 
1050922 1&#8208;81 NB ON RAMP (FROM PEARL ST)); REHABILITATE 1 BFP MAIN 32.800 | CONST 32.800 
BRIDGE BIN: (1031639 I&#8208;81 OVER CAROUSEL CENTER DR, LEY NFA 8.200 | CONST 8.200 


350196 


: ; NHPP 23.440 | CONINSP 23.440 
CREEK); REMOVE 12 BRIDGES BINS: (1050800; 1050010; 1053882; 1053881; Rae 5.860 | CONINSP 5.860 


105095A; 105100A; 1053870; 1053860; 1064590; 1051063; 105384A; SHEE iaet66:| CONST fae ie 
1053840); PERFORM ADDITIONAL WORK EFFORTS RANGING FROM FULL er 44.540 | CONST 44.540 
RECONSTRUCTION AND REHABILITATION; BUSINESS LOOP 81, 

NORTHERN SECTION; ERIE BLVD TO HIAWATHA BLVD; CITY OF 

SYRACUSE, ONONDAGA CO. 


AQC:N/A  JONONDAGA TPC : $292.8-$360.8 M TOTAL4YR COST: 325.000 P| 0.000 | 32.000 0.000 | 293.000 
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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
ean ate FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT REMOVE, 4 BRIDGES BINS: (103156D SB I-81 RAMP OVER GENESEE ST; NHPP ; DETLDES 
103156C NB I-81 RAMP OVER GENESEE ST; 103156A SB I-81 RAMP OVER NFA ; DETLDES 
350197 JACKSON ST; 103156B NB I-81 RAMP OVER JACKSON ST); REMOVE 1 STBG FLEX DETLDES 
BRIDGE PARTIALLY BIN: (1031569 NB/SB I-81 VIADUCT FROM VAN BUREN NFA : DETLDES 
ST TO BURT ST); PERFORM ADDITIONAL WORK EFFORTS RANGING FROM beat eee 

FULL RECONSTRUCTION AND REHABILITATION THROUGHOUT THE suripe BORE 


CORRIDOR INCLUDING BUSINESS LOOP 81, SOUTHERN SECTION, BURT ST NFA ; CONST 
TO ERIE BLVD, ADAMS ST FROM SEYMOUR ST TO ALMOND ST, AND STBG FLEX : CONINSP 
HARRISON ST FROM W ONONDAGA ST TO ALMOND ST; CITY OF NFA : CONINSP 


SYRACUSE, ONONDAGA CO. STBG peer ; CONST 
CONST 


AQC:N/A JONONDAGA TPC: $175-$385 M TOTAL4YR COST: 284.800 | 0.000 } 25.800 0.000 | 259.000 


NYSDOT BRIDGE REHABILITATION, STATE OF GOOD REPAIR, I-81, OVER ONEIDA : DETLDES 
RIVER/NYS BARGE CANAL, TNS OF CICERO, HASTINGS & WEST MONROE, : DETLDES 


350199 ONONDAGA & OSWEGO COUNTIES CONINSP 
CONINSP 


CONST 
CONST 


NYSDOT UPGRADE/REPLACE, EXISTING MEDIAN AND RIGHT SHOULDER . PRELDES 
GUIDERAIL; INSTALL ITS ELEMENTS WITH A NEW FLASHING BEACON : PRELDES 

seen SIGN ASSEMBLY; TO ADDRESS IDENTIFIED PATTERN OF RUN OFF THE 094 | SCOPING 
ROAD/CROSSOVER CRASHES AND FREQUENT REPAIRS OF DAMAGED SCOPING 

SECTIONS OF MEDIAN BARRIER; I-81 NB, OVER RT 80 N TO N OF TULLY DETLDES 


DETLDES 
EXIT 14 (2 MILES), RM 811 3303 1019 TO 1040; TN OF TULLY, ONONDAGA CONINSP 


co. CONINSP 
CONST 
CONST 


AQC:N/A |ONONDAGA TPC: $2-4M TOTAL 4YR COST: 3.253 P| 0.000 0.208 0.106 | 2.939 
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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
ean ate FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT MBC I-81, BROOME CO LINE TO S OF RT 41, TOWNS OF MARATHON, NHPP CONINSP 
LAPEER, VIRGIL, CORTLANDVILLE, VILLAGE OF MARATHON, CORTLAND NFA 110 | CONINSP 
350201 COUNTY NHPP CONST 
NFA i CONST 
STBG FLEX CONINSP 
NFA CONINSP 
STBG FLEX ; CONST 
NFA : CONST 
co 


AQC:N/A CORTLAND, TR 840-860 | TPC: CORTLAND, TR 840-860 | $60 M TOTAL 4YR COST: 49.501 P| 0.000 0.000 | 49.501 0.000 


ONONDAGA CO E CONINSP 
CONST 
CONST 


AQC:N/A  |ONONDAGA TPC: $15-$25M TOTAL4YR COST: 19.823 pe = = 2 0.250 19.573 0.000 0.000 


NYSDOT REHABILITATE (MAJOR), BRIDGE; REPLACE DECK; REPLACE OR : DETLDES 
ELIMINATE DECK JOINTS; COMPLETE TOTAL REPAINTING; REPAIR ; DETLDES 

entent STEAM BEAM ENDS AND SECONDARY MEMBERS; COMPLETE CONCRETE 019 | PRELDES 
REPAIRS TO THE NUMEROUS PIER AND ABUTMENT SUBSTRUCTURE . PRELDES 


NYSDOT | MILL & RESURFACE, PAVEMENT; ADDRESS SUBSTANDARD, ROADSIDE 200 | DETLDES 
APPURTENANCES; DUE TO DETERIORATION TO BRING TO STATE OF 050 | DETLDES 
aaUee: GOOD REPAIR; RT 695, RT 5 TO 1-690; TNS OF CAMILLUS AND GEDDES, 406 | CONINSP 


ELEMENTS; TO EXTEND SERVICE LIFE; RAMP TO I-690 WB , OVER 690; ae 
930T, OVER RT 80; TN OF GEDDES, ONONDAGA CO, BINS 1093280, 1093290 


AQC:N/A  |JONONDAGA TPC: $15-$25M TOTAL4YR COST: 3.636 fF 0.000 0.000 2.264 1.372 


NYSDOT MILL & FILL W/ ADDITIONAL OVERLAY, PAVEMENT; ADDRESS ADA STBG LG URB : PRELDES 
DEFICIENT CURB RAMPS; REPLACE DETECTABLE WARNINGS AND NFA ; PRELDES 
CROSSWALKS; TO RESTORE PAVEMENT TO GOOD CONDITION AND STBG LG URB : SCOPING 
EXTEND SERVICE LIFE; RT 11, SYRACUSE CITY LINE NORTH TO TAFT RD; NFA . SCOPING 


STBG LG a DETLDES 
TNS OF SALINA LAY, ONONDAGA CO. 
: 8 a ‘ SNe DETLDES 


AQC:N/A  JONONDAGA TPC: $7.5-$12M TOTAL4YR COST: 0.775 =< a] 0.510 0.000 0.265 0.000 


360370 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: A FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


LOCAL FRONTENAC RD OVER TRUMANSBURG CREEK BRIDGE REPLACEMENT, STBG-OFF 5 DETLDES 
BIN 2209490, TOWN OF COVERT, SENECA COUNTY NFA 5 DETLDES 
375541 STBG-OFF : PRELDES 
NFA 5 PRELDES 
STBG-OFF Y ROWINCD 
NFA F ROWINCD 
STBG-OFF : SCOPING 
NFA . SCOPING 
STBG-OFF 0.044 | ROWACQU 
NFA . ROWACQU 
STBG-OFF . CONINSP 
NFA ; CONINSP 
STBG- a CONST 
CONST 


AQC:N/A  |SENECA TPC: $2-84M TOTAL4YR COST: 2.214 | 0.333 0.055 1.826 | 0.000 


ONONDAGA CO | BRIDGE REHAB AND SUPERSTRUCTURE REPLACEMENT, TUTTLE RD. NFA 2023 0.912 | CONST 0.912 
Aecaae OVER TUTTLE BROOK, TOWN OF CICERO, ONONDAGA CO., BIN 3207960. NFA 2023 0.126 | CONST 0.126 


AQC:N/A  |ONONDAGA TPC : $0.6-$1.5M TOTAL4YR COST: 1.038 | 1.038 0.000 0.000 | 0.000 


LOCAL LAKE AVE (RT 38) PAVEMENT PRESERVATION, S CITY LINE TO OSBORNE STBG FLEX DETLDES 
ST, CITY OF AUBURN, CAYUGA COUNTY. THIS PROJECT WILL ADDRESS NFA DETLDES 
375599 PAVEMENT DEFICIENCIES AND IMPROVE SAFETY ON ROUTE 38 (LAKE STBG FLEX PRELDES 
AVENUE) IN THE CITY OF AUBURN FROM THE SOUTH CITY LINE TO NFA PRELDES 
STBG ne SCOPING 
OSBORNE STREET. THE ROAD WILL BE MILLED AND OVERLAID AND eet 

PAVEMENT MARKINGS WILL BE REPLACED. 


AQC:N/A  |CAYUGA TPC: $3.3-85.6M TOTAL4YR COST: 0.650 fF 0.000 0.000 0.000 | 0.650 
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FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 


in millions 


FFY FFY FFY FFY 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


TOMPKINS | REHABILITATE FALL CREEK ROAD (CR 105) BRIDGE OVER FALL CREEK. STBG FLEX 0.072 | DETLDES 5 
COUNTY BIN 3314130. UPGRADE APPROACHES AND INSTALL SCOUR NFA . DETLDES . 
375619 COUNTERMEASURES AND BANK EROSION PROTECTION. REPLACE STBG FLEX 3 PRELDES . 
DETERIORATED CURB AND HEADWALL SECTIONS. UPGRADE BRIDGE NFA . PRELDES : 
RAIL AND APPROACH RAILING. TN OF DRYDEN, TOMPKINS CO. STBG FLEX ROWINCD 
NFA ROWINCD . 
STBG FLEX i SCOPING i 
NFA ; SCOPING 
STBG FLEX ; ROWACQU 0.040 
NFA ROWACQU 0.010 
STBG FLEX : CONINSP 
NFA CONINSP 
STBG es ; CONST 
; CONST 


AQC:EXEMPT | TOMPKINS TPC: $1.2-$2.5M TOTAL4YR COST: 1.925 P| 0.175 0.000 0.050 1.700 


CITY OF ITHACA | MILL AND REPAVE (2R) STATE ST. FROM EAST GREEN ST./SENECA WAY NFA 
TO MICHELL ST. REPLACE NON-ADA COMPLIANT CURB RAMPS AND NHPP 

375620 SIDEWALK. CITY OF ITHACA. TOMPKINS CO. NFA 
NHPP 

NFA 

STBG FLEX 

NFA 

STBG ne 


ONONDAGA CO | CONSTRUCT, TRAIL, FOR MULTI USE, ONONDAGA LAKE CANALWAYS NHPP 
TRAIL SALINA EXTENSION, FROM THE CREEK WALK TO ONONDAGA NFA 


LAKE PARK, CITY OF SYRACUSE & TN OF SALINA, ONONDAGA CO NHPP 
NFA 3 

STBG FLEX i PRELDES 

NFA F PRELDES 

STBG FLEX ; DETLDES 

NFA . DETLDES 
STBG peat . ROWACQU 


AQC:N/A  |JONONDAGA TPC: $9.5-15.5M TOTAL 4YR COST: 8.992 es 0.375 0.000 1.066 7.551 


375622 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


CITY OF PAVEMENT REHABILITATION, STATE OF GOOD REPAIR, WEST GENESEE NHPP 2023 
SYRACUSE ST., SYRACUSE CITY LINE TO SALINA ST., CITY OF SYRACUSE, NFA 2023 


375624 ONONDAGA CO. NHPP 2023 
NFA 2023 


NHPP 2024 
NFA 2024 
375627 co NHPP 2024 


AQC:N/A ONONDAGA 


CITY OF ITHACA | FIX THE STEWART AVE. BRIDGE-BIN 2210620- OVER FALL CREEK TO NHPP DETLDES 
ADDRESS STRUCTURAL CONDITION, BRIDGE DECK DETERIORATION, NFA DETLDES 
375669 AND STEEL SUPPORT DETERIORATION. CITY OF ITHACA, TOMPKINS CO. NHPP ROWACQU 
NFA ROWACQU 
NHPP CONINSP 
NFA CONINSP 
NHPP ; CONST 
NFA s CONST 
STBG FLEX CONINSP 
NFA | CONINSP 
STBG pe CONST 
CONST 


ONONDAGA CO | TWO COURSE OVERLAY/INLAY, PAVEMENT; MINOR IMPROVEMENT TO STBG FLEX . ROWACQU 
DRAINAGE, GUIDERAIL, SIGNAGE AND STRIPING; CONSTRUCT TRAFFIC NFA ; ROWACQU 
SIGNAL AT DOLSHIRE; EXTEND TURNS LANES AT DOLSHIRE; CONSTRUCT STBG FLEX . CONST 
SIDEWALK; DUE TO DETERIORATION TO BRING TO STATE OF GOOD NFA : CONST 
REPAIR; BUCKLEY RD (CR 161), HOPKINS RD TO W TAFT RD; TNS OF STBG LG en : ook 
CLAY & SALINA, ONONDAGA CO 


AQC:N/A |ONONDAGA TPC: $2-$4M TOTAL 4YR COST: 2.054 i | 0.000 0.025 2.029 0.000 


375670 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
Monday, May 1, 2023 STATEWIDE TRANSPORTATION IMPROVEMENT PROGRAM (STIP) Page 17 of 51 
for REGION 03 


AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


ONONDAGA CO | TWO COURSE INLAY, PAVEMENT; IMPROVEMENTS TO DRAINAGE, 0.272 | DETLDES 
ROADSIDE OBSTACLES, SIGNAGE AND STRIPING; CONSTRUCT . DETLDES 

oTenas PEDESTRIAN ACCOMMODATIONS AT THE INTERSECTION; JOHN GLENN 272 | PRELDES 
BLVD EB (CR 81), I-690 TO BUCKLEY RD; TNS OF CLAY, SALINA AND : PRELDES 


GEDDES, ONONDAGA CO : ROWINCD 
ROWINCD 


SCOPING 
SCOPING 
CONINSP 
CONINSP 


AQC:N/A ONONDAGA 


ONONDAGA CO_ | TWO COURSE INLAY, PAVEMENT; IMPROVEMENTS TO DRAINAGE, STBG FLEX 2025 
ROADSIDE OBSTACLES, SIGNAGE AND STRIPING; REPLACE TRAFFIC NFA 2025 


375672 SIGNAL AT SOULE RD & RT 57; REPLACE UNDERDRAIN AND ENCLOSED STBG FLEX 2025 
DRAINAGE SYSTEM; DUE TO DETERIORATION TO BRING TO STATE OF NFA 2025 
GOOD REPAIR; RT 57 (CR 91), CALDER CT TO PINE HOLLOW DR; SOULE 
RD, RT 57 TO FAIRWAYS EAST; TN OF CLAY, ONONDAGA CO 


AQC:N/A ONONDAGA 


ONONDAGA CO_ | ELEMENT SPECIFIC REPAIR, BRIDGE; INSTALL WATERPROOF MEMBRANE STBG LG URB CONINSP 
OVER THE DECK ALONG WITH AN ASPHALT OVERLAY; REPAIR NFA CONINSP 
375673 SUBSTRUCTURE CONCRETE ABUTMENTS AND WINGWALLS; TO EXTEND STBG LG URB 5 CONST 
SERVICE LIFE; LAKESHORE RD, OVER MAPLE CREEK (200 FT SOUTH OF NFA CONST 
THE BRIDGE TO 200 FT NORTH OF THE STRUCTURE); TN OF CICERO, ae ee Sean 
ONONDAGA CO, BIN 3312800 


ONONDAGA CO |REHABILITATE, BRIDGE; REPLACEMENT DECK, APPROACHES AND STBG LG URB : CONINSP 
BEARINGS; REPAIR SUBSTRUCTURE; TO EXTEND SERVICE LIFE; NFA . CONINSP 
LIMESTONE PLAZA, OVER LIMESTONE CREEK (200 FT SOUTH OF THE STBG LG URB . CONST 
BRIDGE TO 200 FT NORTH OF THE STRUCTURE); VIL OF FAYETTEVILLE, NFA 

ONONDAGA CO, BIN 3359070 


AQC:N/A |ONONDAGA TPC: $1.2-$2.5M TOTAL 4YR COST: 1.401 | 0.000 0.000 1.401 0.000 


375674 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


ONONDAGA CO _ | TWO COURSE OVERLAY/INLAY, PAVEMENT; IMPROVE TRAFFIC SIGNAL STBG LG URB : CONINSP 
AT THE WESTERN LIGHTS ENTRANCE; IMPROVE DRAINAGE, ROADSIDE NFA ; CONINSP 
375675 OBSTACLES, GUIDERAIL, SIGNAGE, AND STRIPING IMPROVEMENTS; STBG LG URB ; CONST 
APPLY ROAD DIET; CONSTRUCT PEDESTRIAN AND BICYCLE NFA . CONST 
ACCOMMODATIONS: REPLACE DRAINAGE SYSTEM: DUE TO STBG LG URB DETLDES 


NFA E DETLDES 
DETERIORATION TO BRING TO STATE OF GOOD REPAIR; ONONDAGA STBG LG URB ' ROWACQU 


BLVD (CR 240), CITY OF SYRACUSE BOUNDARY TO FAY RD; TNS OF NFA é ROWACQU 
ONONDAGA & GEDDES, ONONDAGA CO 


AQC:N/A  |JONONDAGA TPC: $4.6-87.5M TOTAL 4YR COST: 4.401 Ss 0.000 0.000 0.420 3.981 


ONONDAGA CO _ | TWO COURSE OVERLAY/INLAY, PAVEMENT; IMPROVEMENTS TO STBG FLEX : ROWACQU 0.022 
DRAINAGE, ROADSIDE OBSTACLES, GUIDERAIL, SIGNAGE, AND STRIPING; NFA : ROWACQU 0.006 
375676 UPGRADE SIGNAL NEW LOOP DETECTION & CONTROLLER AT STBG FLEX 5 CONINSP 
TERMINAL DR; CONSTRUCT SIDEWALK BETWEEN ELMWOOD DAVIS DR NFA . CONINSP 
TO GRAY DR; DUE TO DETERIORATION TO BRING TO STATE OF GOOD STBG he meer 
REPAIR; 7TH N STREET (CR 45), ELECTRONICS PKWY TO THE RAILROAD 
BRIDGE; TN OF SALINA, ONONDAGA CO 


AQC:N/A JONONDAGA TPC: $4.6-87.5M TOTAL4YR COST: 4.580 fF 0.000 0.000 0.028 4.552 


ONONDAGA CO _ | TWO COURSE OVERLAY/INLAY, PAVEMENT; IMPROVEMENTS TO : DETLDES 
DRAINAGE, ROADSIDE OBSTACLES, GUIDERAIL, SIGNAGE, AND STRIPING; . DETLDES 
375677 INSTALL PEDESTRIAN AND BICYCLE ACCOMMODATIONS; REPLACE CONINSP 
DRAINAGE SYSTEM; DUE TO DETERIORATION TO BRING TO STATE OF . CONINSP 
GOOD REPAIR; BEAR RD (CR 191), SANDY LANE TO RT 11; TN OF CLAY, ae 
ONONDAGA CO 


AQC:N/A ONONDAGA 


ONONDAGA CO | TWO COURSE OVERLAY/INLAY, PAVEMENT; IMPROVEMENTS TO : CONINSP 
DRAINAGE, ROADSIDE OBSTACLES, GUIDERAIL, SIGNAGE, AND STRIPING; : CONINSP 
REPLACE SIGNAL AT WETZEL RD; ADD PEDESTRIAN FACILITIES; : CONST 
CONSTRUCT SIDEWALK BETWEEN WETZEL RD AND BEAR RD; DUE TO : CONST 
DETERIORATION TO BRING TO STATE OF GOOD REPAIR; BUCKLEY RD Swicae 
(CR 161), HENRY CLAY BLVD TO BEAR RD; TN OF CLAY, ONONDAGA CO 


AQC:N/A  |ONONDAGA TPC: $2-$4M TOTAL 4YR COST: 1.831 | 0.000 0.038 1.793 0.000 


375678 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


CITY OF PSAP, (PEDESTRIAN SAFETY ACTION PLAN) PHASE 2 IMPROVEMENTS; HSIP 2025 
SYRACUSE — |UN-SIGNALIZED CROSSINGS AND SIGNALIZED INTERSECTIONS; NFA 2025 
375679 NUMEROUS INTERSECTIONS; CITY OF SYRACUSE, ONONDAGA CO HSIP 2025 


AQC:N/A ONONDAGA 


CITY OF RECONSTRUCT (2R) & MILL & PAVE, PAVEMENT; REPAIR EXISTING ROAD NHPP 
SYRACUSE | DRAINAGE; REPLACE/RESET CURBS; NEW PAVEMENT STRIPING (TO NFA 
375680 INCLUDE SHARROWS OR BIKE LANES IF WARRANTED); RECONSTRUCT STBG LG URB 
ADA CORNERS, PED CROSSINGS, PED SIG EQUIPMENT AND SIG NFA 
INTERSECTIONS WILL RECEIVE APPROPRIATE PSAP TREATMENTS; STB 
CONSTRUCT/REPLACE MISSING SIDEWALK; DUE TO DETERIORATION TO ince Berne 
BRING TO STATE OF GOOD REPAIR; E BRIGHTON AVE, FROM E SENECA ae BETCDES 
TPK TO THURBER ST & E SENECA TPK, FROM THE SYRACUSE CITY LINE 


TO E BRIGHTON AVE; CITY OF SYRACUSE, ONONDAGA CO 


AQC:N/A ONONDAGA 


CITY OF RECONSTRUCT (2R) & MILL & PAVE, PAVEMENT; REPAIR EXISTING ROAD STBG FLEX CONINSP 
SYRACUSE | DRAINAGE; REPLACE/RESET CURBS; NEW PAVEMENT STRIPING (TO NFA CONINSP 
375681 INCLUDE SHARROWS OR BIKE LANES IF WARRANTED); RECONSTRUCT STBG FLEX CONST 

ADA CORNERS, PED CROSSINGS, PED SIG EQUIPMENT AND SIG NFA CONST 
INTERSECTIONS WILL RECEIVE APPROPRIATE PSAP TREATMENTS; SLBG FLEX DETLDES 
CONSTRUCT/REPLACE MISSING SIDEWALK; DUE TO DETERIORATION TO ae DELEDES 
BRING TO STATE OF GOOD REPAIR; E COLVIN ST, COMSTOCK AVE TO 

CITY LINE; CITY OF SYRACUSE, ONONDAGA CO 


AQC:N/A  |ONONDAGA TPC: $4.6-87.5M TOTAL4YR COST: 4.986 P| 0.375 4.611 0.000 | 0.000 


CITY OF RECONSTRUCT (2R) & MILL & PAVE, PAVEMENT; REPAIR EXISTING ROAD STBG LG URB CONINSP 
SYRACUSE DRAINAGE; REPLACE/RESET CURBS; NEW PAVEMENT STRIPING (TO NFA CONINSP 
375683 INCLUDE SHARROWS OR BIKE LANES IF WARRANTED); RECONSTRUCT STBG LG URB CONST 

ADA CORNERS, PED CROSSINGS, PED SIG EQUIPMENT AND SIG NFA CONST 
INTERSECTIONS WILL RECEIVE APPROPRIATE PSAP TREATMENTS; ora corn ieee 
CONSTRUCT/REPLACE MISSING SIDEWALK; DUE TO DETERIORATION TO 

BRING TO STATE OF GOOD REPAIR; MIDLAND AVE, W OSTRANDER AVE 

TO NY 173; CITY OF SYRACUSE, ONONDAGA CO 


AQC:N/A  |ONONDAGA TPC: $3.3-85.6M TOTAL4YR COST: 4.410 fF 0.345 0.000 4.065 0.000 


Monday, May 1, 2023 


AGENCY 


PIN 


PROJECT DESCRIPTION 


for REGION 03 


FUND SOURCES FFY 


AQ CODE COUNTY TOTAL PROJECT COST 


VIL OF 
SKANEATELES 
375685 


VIL OF SOLVAY | RECONSTRUCT, PAVEMENT; REPLACE SIDEWALKS; IMPROVE DRAINAGE; 
EXTEND EXISTING LIGHTING, LANDSCAPING AND OFF STREET 
PARKING; DUE TO DETERIORATION TO BRING TO STATE OF GOOD 


375686 


LOCAL 


375687 


LOCAL 


375688 


REPLACE, BRIDGE; IMPROVE PEDESTRIAN ACCOMMODATIONS; 


STBG-OFF 


RELOCATE ELECTRIC UTILITY POLES AND STORM SEWERS; KELLEY ST, NFA 
OVER SKANEATELES CREEK; VIL OF SKANEATELES, ONONDAGA CO, BIN STBG-OFF 


2257710 


ONONDAGA 


NFA 
STBG-OFF 
NFA 
STBG- be 


STBG FLEX 
NFA 
STBG LG URB 


REPAIR; MILTON AVE, COGSWELL AVE TO TWN OF CAMILLUS; VIL OF NFA 


SOLVAY, ONONDAGA CO 


ONONDAGA 


STBG LG URB 
NFA 
STBG LG A 


CR 114 E RIVER CROSSING OVER E BR TIOUGHNIOGA RIVER BRIDGE STBG-OFF 
REPLACEMENT BIN 3312310, TOWN OF HOMER, CORTLAND COUNTY NFA 


CORTLAND 


STBG-OFF 
NFA 
STBG- an 


AURELIUS AVE OVER OWASCO OUTLET BRIDGE REPLACEMENT, BIN STBG-OFF 


2207130, CITY OF AUBURN, CAYUGA COUNTY 


CAYUGA 


NFA 

STBG FLEX 
NFA 

STBG FLEX 
NFA 

STBG- ear 


TOTAL 
4-YEAR 
PROGRAM 
in millions 
of dollars 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
STATEWIDE TRANSPORTATION IMPROVEMENT PROGRAM (STIP) 


CONINSP 
CONINSP 
CONST 
CONST 
DETLDES 
DETLDES 
ROWACQU 
ROWACQU 


DETLDES 
DETLDES 
CONINSP 
CONINSP 
CONST 
CONST 


ROWACQU 
ROWACQU 
CONINSP 
CONINSP 
CONST 
CONST 
CONST 
CONST 
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4-YEAR PROGRAM (FFY) 
Starting October 01, 2022 


FFY FFY FFY FFY 
2023 2024 2025 2026 


TPC: $3.3-95.6M TOTAL4YR COST: 3.817 P| 0.020 3.797 0.000 | 0.000 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
Monday, May 1, 2023 STATEWIDE TRANSPORTATION IMPROVEMENT PROGRAM (STIP) Page 21 of 51 
for REGION 03 


AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


LOCAL E SENECA ST OVER CSX BRIDGE REHABILITATION, BIN 2256290, CITY OF NHPP 2025 


OSWEGO, OSWEGO COUNTY NFA 2025 
375689 NHPP 2025 


NFA 2025 
AQC:N/A OSWEGO 
STBG-OFF 2024 


OVER LIMESTONE CREEK, TN OF MANLIUS, ONONDAGA CO, BIN 3312760; NFA 2024 
seen 95% FEDERAL W/ 15% TOLL CREDITS & 5% LOCAL MATCH STBG-OFF 2024 


NFA_ 2024 
AQC:N/A ONONDAGA 


LOCAL LAKE AVE OVER OWASCO OUTLET BRIDGE REHABILITATION, BIN 


375693 2207050, CITY OF AUBURN, CAYUGA COUNTY, BRIDGE NY 2021 


LOCAL MARSHALL RD OVER KENDIG CREEK SUPERSTRUCTURE REPLACEMENT, STBG-OFF 2024 


BIN 3209500, TOWN OF FAYETTE, SENECA COUNTY, BRIDGE NY 2021 NFA 2024 
375694 STBG-OFF 2024 


TOWN OF REPLACE THE GENUNG RD OVER CASCADILLA CREEK BRIDGE. BIN STBG-OFF : DETLDES 
DRYDEN 3209900. TOWN OF DRYDEN, TOMPKINS CO. BRIDGE NY 2021. FUNDING IS NFA F DETLDES 


quatre 95% FEDERAL AND 5% LOCAL MATCH. STBG-OFF 071 | PRELDES 
NFA .004 | PRELDES 


STBG-OFF . SCOPING 
NFA . SCOPING 
STBG-OFF : ROWACQU 
NFA . ROWACQU 
STBG-OFF . ROWINCD 
NFA . ROWINCD 
STBG-OFF : CONINSP 
NFA F CONINSP 
STBG- . CONST 
CONST 


AQC:EXEMPT | TOMPKINS TPC: $1.2-$2.5M TOTAL4YR COST: 1.456 P| 0.250 1.206 0.000 0.000 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
Monday, May 1, 2023 STATEWIDE TRANSPORTATION IMPROVEMENT PROGRAM (STIP) Page 22 of 51 


for REGION 03 
4-YEAR PROGRAM (FFY) 
Starting October 01, 2022 


AGENCY _ | PROJECT DESCRIPTION TOTAL 


FUND SOURCES FFY 4-YEAR 
a PROGRAM 


in millions 


AQ CODE _ | COUNTY TOTAL PROJECT COST of dollars 


FFY FFY FFY FFY 
2023 2024 2025 2026 


LOCAL JERICHO RD OVER PUTNAM BROOK BRIDGE REPLACEMENT, BIN STBG-OFF 2024 


3311510, TOWN OF BRUTUS, CAYUGA COUNTY, BRIDGE NY 2021 NFA 2024 
375696 STBG-OFF 2024 


TOMPKINS REPLACE CO RD 146 OVER TAUGHANNOCK CREEK BRIDGE. BIN 3314460. STBG-OFF : CONINSP 
COUNTY TOWN OF ULYSSES, TOMPKINS CO. BRIDGE NY 2021. FUNDING IS 95% NFA : CONINSP 


375697 FEDERAL AND 5% LOCAL MATCH. STBG-OFF 
NFA f CONST 


STBG- vag ROWACQU 
ROWACQU 


LOCAL MAPLE AVE OVER LITTLE SANDY CREEK BRIDGE REPLACEMENT, BIN STBG-OFF ; CONINSP 


3366930, VILLAGE OF LACONA, OSWEGO COUNTY, BRIDGE NY 2021 NFA F CONINSP 
375698 STBG-OFF : CONST 
NFA : CONST 
STBG- a ROWACQU. 
ROWACQU 


EO 


CITY OF ITHACA | REPLACE EXISTING N. CAYUGA STREET OVER FALL CREEK BRIDGE TO STBG FLEX : DETLDES 
ADDRESS STRUCTURAL DEFICIENCIES. BIN 2210600. CITY OF ITHACA, NFA ; DETLDES 

375700 TOMPKINS CO. STBG FLEX ¢ PRELDES 

NFA : PRELDES 

STBG Pe SCOPING 

SCOPING 


AQC:EXEMPT {TOMPKINS TPC: <$0.75M TOTAL4YR COST: 0.450 zz 0.450 0.000 0.000 0.000 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
Monday, May 1, 2023 STATEWIDE TRANSPORTATION IMPROVEMENT PROGRAM (STIP) Page 23 of 51 
for REGION 03 


AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


CITY OF ITHACA | REHABILITATE THE HECTOR STREET CULVERT CARRYING LINDEMAN STBG FLEX ; DETLDES 
CREEK. EXTENDS THE OUTLET HALF OF THE CULVERT’S STRUCTURE NFA f DETLDES 
SIaTOE WITH A NEW PIPE TO INCREASE THE STRUCTURES LIFESPAN, REDUCE STBG FLEX 053 | CONINSP 


EROSION, AND TO MAKE ROOM FOR A NEW SIDEWALK. CITY OF ITHACA, NFA . CONINSP 
FOMPKING:-CO. STBG FLEX F CONST 


NFA : CONST 
STBG FLEX : PRELDES 
NFA ; PRELDES 
STBG ron SCOPING 
SCOPING 


AQC:EXEMPT | TOMPKINS TPC : $0.6-$1.5M TOTAL4YR COST: 0.766 fF 0.150 0.000 0.616 | 0.000 


OCDOT REHABILITATE, BRIDGE DECK; TO PREVENT FURTHER DETERIORATION STBG FLEX PRELDES 
AND EXTEND SERVICE LIFE; OLD RT. 57, OVER ONEIDA RIVER; TN OF NFA PRELDES 
375703 CLAY AND TN OF SCHROEPPEL, OSWEGO CO, BIN 4027420. STBG FLEX SCOPING 
NFA SCOPING 

STBG LG ue DETLDES 0.302 

DETLDES 0.076 


AQC:N/A |ONONDAGA TPC: $4.6-87.5M TOTAL4YR COST: 0.669 I 0.000 0.000 0.291 0.378 


OCDOT TWO COURSE OVERLAY OR INLAY, PAVEMENT; CONSTRUCT SIDEWALKS STBG LG URB DETLDES 
AND BICYCLE FACILITIES; REPLACE CONCRETE CULVERT AND ADAAG NFA DETLDES 
375705 COMPLIANT FACILITIES; REPLACE ENCLOSED METAL DRAINAGE PIPE; STBG LG URB PRELDES 
TO IMPROVE SAFETY AND BRING TO STATE OF GOOD REPAIR; OLD NFA : PRELDES 

LIVERPOOL RD, NY 370 TO ELECTRONICS PARKWAY: TN OF SALINA, STBG LG 3 Aas 
ONONDAGECO, STBG LG Une SCOPING 
SCOPING 


AQC:N/A [ONONDAGA TPC: $4.6-87.5M TOTAL4YR COST: 0.808 | 0.000 0.000 0.000 | 0.808 


CITY OF OPERATING ASSISTANCE (22/23-24/25), TRANSPORTATION MANAGEMENT STBG LG URB 2023 1.070 | OPER 1.070 
SYRACUSE — |CENTER; MAINTAIN AND UPGRADE WHEN NECESSARY TO NEW NFA 2023 0.268 | OPER 0.268 
375706 EQUIPMENT AND SOFTWARE; PROVIDE CONSULTANT STAFF SUPPORT 
TO MANAGE TMC; TO ENABLE INTELLIGENT TRANSPORTATION 
SYSTEMS (ITS) STRATEGIC IMPLEMENTATION; CITY OF SYRACUSE, 
ONONDAGA CO 


AQC:N/A ONONDAGA TPC: $1.2-$2.5M TOTAL 4YR | ss TOTAL4YR COST: | 1. | 1.338 | i | 1.338 | | 0.000 | 000 | 0.000 | 000 | 0.000 | 000 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
Monday, May 1, 2023 STATEWIDE TRANSPORTATION IMPROVEMENT PROGRAM (STIP) Page 24 of 51 
for REGION 03 


AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


CITY OF OPERATING ASSISTANCE (25/26-27/28), TRANSPORTATION MANAGEMENT STBG FLEX 2026 1.070 | OPER 1.070 
SYRACUSE _ | CENTER: MAINTAIN AND UPGRADE WHEN NECESSARY TO NEW NFA 2026 0.268 | OPER 0.268 
375707 EQUIPMENT AND SOFTWARE; PROVIDE CONSULTANT STAFF SUPPORT 
TO MANAGE TMC; TO ENABLE INTELLIGENT TRANSPORTATION 
SYSTEMS (ITS) STRATEGIC IMPLEMENTATION; CITY OF SYRACUSE, 
ONONDAGA CO 


AQC:N/A ONONDAGA 


CITY OF TRAFFIC SIGNAL COORDINATION/INTERCONNECT EXPANSION, STBG LG URB DETLDES 
SYRACUSE | OPERATIONAL AND MOBILITY IMPROVEMENTS, TRANSPORTATION NFA DETLDES 
375708 SYSTEM MANAGEMENT, THE NORTH, SOUTH, EAST AND WEST NHPP : CONINSP 
CORRIDORS PHASE 2, VARIOUS LOCATIONS ON FEDERAL AID ROADWAYS, NFA . CONINSP 


NHPP é CONST 
CITY OF SYRACUSE, ONONDAGA CO Mak CONST 


STBG LG URB : CONINSP 
NFA 5 CONINSP 

STBG LG aay E CONST 

CONST 


City of Syracuse | RECONSTRUCT (3R) - FULL DEPTH RECONSTRUCTION AND ROAD DIET STBG LG URB 2026 PRELDES 

OPTIONS, PAVEMENT; POTENTIAL INCLUSION OF CYCLE/MULTI USE NFA 2026 PRELDES 
375709 TRAIL ON ROAD OR DEDICATED BUS LANE(S); POTENTIAL CYCLE STBG LG URB 2026 SCOPING 

TRACK OFF THE SHOULDER; REPAIR EXISTING ROAD DRAINAGE; SCOPING 
REPLACE CURBS; NEW PAVEMENT STRIPING; RECONSTRUCT ADA 
CORNERS, PEDESTRIAN CROSSINGS, PED SIGNALS TO MEET STANDARD 
AND PSAP RECOMMENDATIONS; IMPLEMENT/CONTINUE COMPLIANT 
ADA SIDEWALK; TO UPGRADE FACILITIES AND BRING TO STATE OF 
GOOD REPAIR; ERIE BLVD WEST, FRANKLIN ST TO W GENESEE ST; CITY 
OF SYRACUSE, ONONDAGA CO. 


AQC:N/A  |ONONDAGA TPC: $9.5-15.5M TOTAL 4YR COST: 0.378 Fe 0.000 0.000 0.000 0.378 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
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for REGION 03 
AGENCY | PROJECT DESCRIPTION TOTAL MEE SIE SORE EGE 


FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


City of Syracuse | CONSTRUCT, ACCESSIBLE PEDESTRIAN AND BICYCLE TRAIL; REPLACE STBG LG U ; DETLDES : 
TWO PEDESTRIAN BRIDGES; ADD LIGHTING, REST AREAS, BIKE AND : DETLDES : 
orate ELECTRIC VEHICLE INFRASTRUCTURE AND CHAIR CHARGING STATIONS; STBG LG U PRELDES 
TO CONNECT TO PREVIOUS CREEKWALK PHASE AND PROVIDE : PRELDES . 
ALTERNATIVE ROUTE FROM SOUTH CITY LINE TO DOWNTOWN AND : ROWINCD : 
ONONDAGA LAKE; 3 MILES FOLLOWING ONONDAGA CREEK FROM W eceke ee 
COLVIN ST TO DORWIN AVE; CITY OF SYRACUSE, ONONDAGA CO. SCORING 
STBG LG UE ROWACQU 0.254 
ROWACQU 0.064 


AQC:N/A  |ONONDAGA TPC: $12.5-819M TOTAL4YR COST: 2.256 =z 1.938 0.000 0.318 0.000 


City of Syracuse | RECONSTRUCT (3R) - FULL DEPTH RECONSTRUCTION AND ROAD DIET NHPP PRELDES 
OPTIONS, PAVEMENT; POTENTIAL INCLUSION OF BUS RAPID TRANSIT NFA PRELDES 
375711 LANE(S) OR CYCLE/MULTI USE TRAIL; REHABILITATE ALL ADA NHPP . SCOPING 


CORNERS, PEDESTRIAN CROSSINGS, PED SIGNALS; UPGRADE SIGNALIZED NFA . SCOPING 
STBG FLEX DETLDES 


INTERSECTIONS WITH PSAP TREATMENTS (LE. AUDIBLE PEDESTRIAN Sai DETLDES 


PUSH BUTTONS, UPGRADES TO EXISTING PEDESTRIAN SIGNAL 
INFRASTRUCTURE, ETC.); TO UPGRADE FACILITIES AND BRING TO 
STATE OF GOOD REPAIR; JAMES ST, S SALINA ST TO GRANT BLVD; CITY 
OF SYRACUSE, ONONDAGA CO. 


0.518 
0.130 


AQC:N/A |ONONDAGA TPC: $9.5-15.5M TOTAL4YR COST: 1.272 i— — =| 0.000 0.624 0.000 | 0.648 


City of Syracuse | RECONSTRUCT (3R) - FULL DEPTH RECONSTRUCTION AND LANE STBG FLEX 2026 PRELDES 

RECONFIGURATIONS, PAVEMENT; IMPLEMENT COMPLETE STREET NFA 2026 PRELDES 
375712 IMPROVEMENTS SUCH AS; RECONSTRUCT SIDEWALK; INCLUDE CYCLING STBG FLEX 2026 . SCOPING 

FACILITIES (EITHER ON-ROAD OR OFF SHOULDER); INCLUDE PSAP NFA 2026 SCOPING 
IMPROVEMENTS AT INTERSECTIONS; NEW STRIPING, FORMALIZING OF 
PARKING AND DEMARCATING OF TRANSIT STOPS; TO UPGRADE 
FACILITIES AND BRING TO STATE OF GOOD REPAIR; S GEDDES ST, 
BELLEVUE AVE TO ERIE BLVD; W FAYETTE ST, WEST ST TO TOMPKINS 
ST; CITY OF SYRACUSE, ONONDAGA CO. 


AQC:N/A [ONONDAGA TPC: $9.5-15.5M TOTAL4YR COST: 0.432 P| 0.000 0.000 0.000 | 0.432 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


City of Syracuse | MILL & PAVE, PAVEMENT; FULL DEPTH RECONSTRUCT AREAS OF STBG LG URB 2026 ; PRELDES 
PAVEMENT; RESET OR REPLACE CURBING; REPLACE OR REHAB NFA 2026 PRELDES 
375713 DRAINAGE STRUCTURES; REPLACE SIDEWALK CURB RAMPS TO STBG LG URB 2026 . SCOPING 
CURRENT ADA STANDARDS; ADDRESS ANCILLARY WORK INCLUDING NFA 2026 : SCOPING 
BUT NOT LIMITED TO STRIPING, LOOPS AND SIGNAGE ETC.; TO 
UPGRADE FACILITIES AND BRING TO STATE OF GOOD REPAIR; TEALL 
AVE, BURNET AVE TO GRANT BLVD; CITY OF SYRACUSE, ONONDAGA CO. 


AQC:N/A  JONONDAGA TPC: $6-$9.4M TOTAL4YR COST: 0.302 fF 0.000 0.000 0.000 0.302 


City of Syracuse | RECONSTRUCT (2R) - FULL DEPTH RECONSTRUCTION OF 25% OF : DETLDES ; 

PROJECT LENGTH, PAVEMENT; 3.5\\\\\\W\\\\\\\\\WN\\NNN\\N"” MILL & PAVE POOR DETLDES ; 
375714 RATED PAVEMENT; REPAIR EXISTING ROAD DRAINAGE; REPLACE/RESET ; PRELDES : 

CURBS AS NEEDED; NEW PAVEMENT STRIPING TO INCLUDE SHARROWS . PRELDES : 
OR BIKE LANES IF WARRANTED; RECONSTRUCT ADA CORNERS, : SCOPING ; 
PEDESTRIAN CROSSINGS, PED SIGNAL EQUIPMENT TO STANDARD AND BCORING 
PSAP RECOMMENDATIONS: IMPLEMENT PSAP TREATMENTS ON 
SIGNALIZED INTERSECTIONS; REPLACE MISSING AND NON-COMPLIANT 
SIDEWALK SECTIONS; TO UPGRADE FACILITIES AND BRING TO STATE OF 
GOOD REPAIR; ERIE BLVD EAST, ALMOND ST TO BEECH ST; CITY OF 
SYRACUSE, ONONDAGA CO. 


AQC:N/A  |ONONDAGA TPC: $3.3-85.6M TOTAL4YR COST: 0.515 P| 0.515 0.000 0.000 | 0.000 


CITY OF IMPLEMENT, MOBILITY IMPROVEMENTS; CONSTRUCT SIDEWALKS &/OR CRP LG U PRELDES 
SYRACUSE | MULTI USE TRAILS; IMPROVE LANDSCAPING - TREE LAWN NFA PRELDES 
375717 RESTORATION; TO IMPROVE MOBILITY @ KEY SIGNALIZED CRP LG U SCOPING 
INTERSECTIONS WITHIN THE RTC/MARKET AREA, CITY OF SYRACUSE, SCOPING 


DETLDES 
E DETLDES 
CRP LG U ; CONINSP 
CONINSP 
CRP LG U : CONST 
ea CONST 
CONST 


AQC:N/A  |ONONDAGA TPC: $3.3-85.6M TOTAL4YR COST: 3.541 | 0.000 0.312 0.318 2.911 


ONONDAGA COUNTY 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
Monday, May 1, 2023 STATEWIDE TRANSPORTATION IMPROVEMENT PROGRAM (STIP) 
for REGION 03 


AGENCY PROJECT DESCRIPTION 
PIN 


AQ CODE COUNTY TOTAL PROJECT COST 


NYSDOT BRIDGE PAINTING PROJECT, CORTLAND COUNTY, CYCLICAL HIGHWAY 
MAINTENANCE TO EXTEND SERVICE LIFE, VARIOUS LOCATIONS ON 
380424 FEDERAL AID SYSTEM 


FUND SOURCES FFY 


NHPP 2023 
NFA 2023 
NHPP 2023 


TOTAL 
4-YEAR 
PROGRAM 
in millions 
of dollars 


CONINSP 
CONINSP 
CONST 
CONST 


FFY 
2023 


Page 27 of 51 


4-YEAR PROGRAM (FFY) 
Starting October 01, 2022 


FFY FFY FFY 
2024 2025 2026 


AQC:N/A |CORTLAND TPC: $2-$4M TOTAL4YR COST: 2.530 | 2.530 0.000 0.000 | 0.000 


NYSDOT BRIDGE PAINTING PROJECT, OSWEGO COUNTY CYCLICAL HIGHWAY 
MAINTENANCE TO EXTEND SERVICE LIFE. BINS 1000340, 1031930, 
380430 1036620, 1031940, 1029350, 1036700, 1031882, 1031881, 1000360 


OE 


nysdot REGIONAL BRIDGE DECK AND JOINT REPAIR PROJECT - PREVENTATIVE 
MAINTENANCE OF BRIDGES TO EXTEND SERVICE LIFE, CORTLAND, 


380502 OSWEGO AND SENECA COUNTIES 


AQC:N/A MULTE RC: 81.2-82.5M | 


NYSDOT REGIONAL GROUND MOUNTED SIGN REPLACEMENT PROJECT , VARIOUS 


380528 LOCATIONS, CAYUGA, CORTLAND, OSWEGO AND SENECA COUNTIES 


STBG FLEX 
NFA 
STBG FLEX 
NFA 
NFA 
NFA 


DETLDES 
DETLDES 
CONINSP 
CONINSP 
CONST 
CONST 


PRELDES 
PRELDES 
SCOPING 
SCOPING 
CONINSP 
CONINSP 
CONST 

CONST 

DETLDES 
DETLDES 


CONINSP 
CONINSP 
CONST 

CONST 

PRELDES 
SCOPING 
DETLDES 


AQC:N/A | MULTI TPC: <$0.75M TOTAL4YR COST: 0.600 | 0.030 0.020 0.550 0.000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT REGIONAL RETAINING WALL PROJECT, RT 11, RT 414 AND RT 20, TOWNS STBG FLEX 0.064 | DETLDES 
OF CORTLANDVILLE, LODI AND SENNETT, CAYUGA, CORTLAND AND NFA : DETLDES 
ehlsst SENECA COUNTIES, PREVENTIVE MAINTENENCE TO BRING TO A STATE STBG FLEX ROWACQU 


OF GOOD REPAIR NFA ; ROWACQU. 
STBG FLEX F CONINSP 


NFA ; CONINSP 
STBG vee F CONST 
CONST 


AQC:N/A MULTI 


NYSDOT REHABILITATE OR REPLACE, LARGE CULVERTS; MAINTAIN AND 
IMPROVE OVERALL HIGHWAY DRAINAGE SYSTEMS AND PAVEMENT; DUE 
380553 TO BEING DEFICIENT: ON NHS ROUTES; ONONDAGA CO AND OSWEGO CO, . CONST 


VARIOUS BINS CONST 
DETLDES 


DETLDES 


AQC:N/A MULTI 


NYSDOT REGIONAL OVERHEAD SIGN STRUCTURE & PANEL STBG FLEX . PRELDES 
REPAIR/REPLACEMENT PROJECT. CAYUGA, CORTLAND, OSWEGO AND NFA . PRELDES 


amet SENECA COUNTIES. RECONSTRUCTION. HIGHWAY SAFETY. STBG FLEX SCOPING 
NFA 003 | SCOPING 


STBG FLEX f DETLDES 
NFA ; DETLDES 
STBG FLEX : CONINSP 
NFA E CONINSP 
STBG pon : CONST 
CONST 


AQC:N/A | MULTI TPC: <$0.75M TOTAL4YR COST: 0.600 a 0.030 0.020 0.000 0.550 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
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AGENCY _ | PROJECT DESCRIPTION TOTAL ESE SORE EGE 


FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 


in millions 


FFY FFY FFY FFY 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT LARGE CULVERT REPLACEMENT PROJECT, CAYUGA, CORTLAND, NFA : ; 
ONONDAGA, OSWEGO, SENECA AND TOMPKINS COUNTIES, MULTIPLE NFA : ‘ 
380598 LOCATIONS ON AND OFF FEDERAL AID SYSTEM, IMPROVE HIGHWAY NHPP ; : 
DRAINAGE SYSTEMS, CINS C311032, C311064, C322030, C322032, C322053, NFA : ; 
€322066, C311142, C330016, CA00160, C350023, C350066, C350074, te 
350077, C310046, C310049, C326154, CA0043 1 STBG FLEX 
NFA i i: 
STBG FLEX ; : 
NFA E . 
STBG-OFF . : 
NFA f i 
STBG- oe ; 


AQC:N/A | MULTI TPC: $15-$25M TOTAL4YR COST: 16.234 7 el 0.000 16.234 0.000 0.000 


NYSDOT TMC/ITS OPERATIONS & MAINTENANCE FOR FFY\\\'S 2025/2026 AND NHPP 2026 1.360 | MISC 1.360 
2026/2027 NFA 2026 0.340 | MISC 0.340 
380607 FUNDING COVERS NEW AND REPLACEMENT 
ITS EQUIPMENT INCLUDING MODEMS, 
VMS, PIXEL BOARDS, FANS, POWER 
SUPPLIES, BATTERIES, RADIOS; TOOLS 
AND HARDWARE FOR ITS EQUIPMENT: 
MONTHLY TMC OPERATING EXPENSES 
INCLUDING CELLULAR MODEMS, CABLE 
MODEMS, COMPUTER EQUIPMENT, 
SERVERS, MONITORS AND OFFICE 
SUPPLIES; AND COVERS PREVENTATIVE 
MAINTENANCE, ROUTINE INSPECTIONS 
AND EMERGENCY REPAIRS FOR ITS FIELD 
EQUIPMENT. 


AQC:N/A |JONONDAGA TPC: $1.2-$2.5M TOTAL4YR COST: 1.700 P| 0.000 0.000 0.000 1.700 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT GROUND MOUNTED SIGN REPLACEMENT PROJECT, RT 34/96, TIOGA STBG FLEX : PRELDES 
COUNTY LINE TO RT 13, TOWNS OF DANBY, NEWFIELD AND ITHACA, NFA . PRELDES 
380616 TOMPKINS CO. STBG FLEX f SCOPING 
NFA . SCOPING 
STBG FLEX i DETLDES 
NFA ; DETLDES 
STBG FLEX F CONINSP 
NFA j CONINSP 
STBG en CONST 
CONST 


NYSDOT SAFETY APPURTENANCE PROGRAM (SAFETAP), ROADSIDE; ADDRESS & ; DETLDES 


IMPROVE SIGNS, DELINEATORS/REFERENCE MARKERS, PAVEMENT DETLDES 
380668 STRIPING/MARKINGS, CULVERT/DRAINAGE REHABILITATION, GUIDE E CONINSP 


CONINSP 
CONST 
CONST 


RAIL, ROADSIDE GRADING AND REMOVAL OF FIXED OBJECT HAZARDS 
WITHIN THE STATE RIGHT OF WAY; TO IMPROVE SAFETY; RT 5- CAYUGA 
CO LINE TO HAMILTON RD; RT 92 - MANLIUS S VILLAGE LINE TO 
MADISON CO LINE, I-81 - CORTLAND CO LINE TO RT 20, 1-690 AND RT 690 
— HIAWATHA BLVD TO RT 48, VIL OF BALDWINSVILLE, TWNS OF 
ELBRIDGE, GEDDES, LAFAYETTE, LYSANDER, MANLIUS, POMPEY, TULLY 
AND VAN BUREN, ONONDAGA CO 


NYSDOT REGIONAL GROUND MOUNTED SIGN REPLACEMENT PROJECT, RT 481, STBG FLEX f DETLDES 
RT 34 AND RT 31, CAYUGA, ONONDAGA AND OSWEGO COUNTIES NFA ; DETLDES 
380673 STBG FLEX ; CONINSP 
NFA F CONINSP 

STBG pen CONST 

CONST 


AQC:N/A | MULTI TPC: $1.2-$2.5M TOTAL 4YR COST: 1.665 fe ae | 0.015 1.650 0.000 0.000 
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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
ea ate FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT TMC/ITS OPERATIONS & MAINTENANCE FOR FFY\\\\\\\\\\'S 2024 AND NHPP 2024 1.360 | MISC 
2025, 12/1/2023-11/30/2025. SYSTEM WIDE IN NFA 2024 0.340 | MISC 
380688 CAYUGA, CORTLAND, ONONDAGA, OSWEGO, 
SENECA AND TOMPKINS COUNTIES. 
FUNDING COVERS NEW AND REPLACEMENT 
ITS EQUIPMENT INCLUDING MODEMS, 
VMS, PIXEL BOARDS, FANS, POWER 
SUPPLIES, BATTERIES, RADIOS; TOOLS 
AND HARDWARE FOR ITS EQUIPMENT; 
MONTHLY TMC OPERATING EXPENSES 
INCLUDING CELLULAR MODEMS, CABLE 
MODEMS, COMPUTER EQUIPMENT, 
SERVERS, MONITORS AND OFFICE 
SUPPLIES; AND COVERS PREVENTATIVE 
MAINTENANCE, ROUTINE INSPECTIONS 
AND EMERGENCY REPAIRS FOR ITS FIELD 
EQUIPMENT. 


AQC:N/A ONONDAGA TPC: $1.2-$2.5M TOTAL4YR COST: 1.700 P| 


NYSDOT UPGRADE/REPLACE, SIGNALS AND TRAFFIC CONTROL DEVICES; NHPP ; CONINSP 
UPGRADE/REPLACE NON-STANDARD, WORN OR DAMAGED TRAFFIC NFA i CONINSP 
380689 SIGNALS AND OTHER TRAFFIC CONTROL DEVICES; UPGRADE SPECIFIC NHPP ; CONST 
LOCATIONS TO CURRENT MUTCD AND FHWA STANDARDS; INSTALL NFA . CONST 
BACK PLATES, SUPPLEMENTAL SIGNAL HEADS, VEHICLE DETECTION ON pT BGELEX CONINSP 


NFA : CONINSP 
ALL APPROACHES AND ENHANCED PEDESTRIAN FACILITIES; TO STBG FLEX : CONST 


ENHANCE VEHICULAR AND PEDESTRIAN SAFETY AND IMPROVE NFA y CONST 
OVERALL OPERATIONS; NUMEROUS LOCATIONS, ON FEDERAL AID 


HIGHWAYS, ONONDAGA CO AND OSWEGO CO 


AQC:N/A MULTI 


NYSDOT CONSULTANT SERVICES FOR OPERATIONS OF TMC 2/1/2023-1/3 1/2026, NHPP 2023 3.600 | OPER 3.600 
SYSTEM WIDE IN NFA 2023 0.900 | OPER 0.900 
380691 CAYUGA, CORTLAND, ONONDAGA, OSWEGO, 
SENECA AND TOMPKINS COUNTIES. THIS PROJECT WILL PROVIDE THE 
CONSULTANT (STAFF) SUPPORT TO MANAGE THE REGION 3 
TRANSPORTATION MANAGEMENT CENTER (TMC). 


AQC:N/A | MULTI TPC: $3.3-85.6M TOTAL4YR COST: | 4.500 | 500 i a 4.500 0.000 0.000 0.000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT REPAIR AND REPLACE NYS CANAL NAVIGATION LIGHTS. CAYUGA, STBG FLEX CONINSP 
OSWEGO AND SENECA COUNTIES, IMPROVE SAFETY. THIS PROJECT NFA CONINSP ; 
380715 WILL REPAIR OR REPLACE BROKEN, DEFICIENT OR MISSING STBG FLEX ; CONST ; 
NAVIGATION LIGHT SYSTEMS ON BRIDGES SPANNING THE NEW YORK NFA . CONST 

STATE BARGE CANAL, TO PROVIDE SAFE PASSAGE FOR BOATERS IN STBG a Feta: 

CAYUGA, ONONDAGA AND OSWEGO COUNTIES. BINS 4434140, 4021800, ; ; 


STBG FLEX : SCOPING 
4435090, 4048130, 4433140 NFA : SCOPING 
STBG ree DETLDES 


DETLDES 


NYSDOT REGIONAL SIGNAL PROJECT, MULTIPLE LOCATIONS ON FEDERAL AID NFA f CONINSP 


SYSTEM, SAFETY IMPROVEMENTS, CAYUGA, CORTLAND, ONONDAGA, NFA ; CONST 


OSWEGO, SENECA AND TOMPKINS COUNTIES. IMPROVE SAFETY NHPP . CONINSP 
NFA i CONINSP 


NHPP 3 CONST 
NFA ; CONST 
STBG FLEX i CONINSP 
NFA A CONINSP 
STBG FLEX : CONST 
NFA : CONST 
STBG FLEX 5 PRELDES 
NFA A PRELDES 
STBG FLEX 5 ROWINCD 
NFA H ROWINCD 
STBG FLEX : SCOPING 
NFA : SCOPING 
STBG FLEX 5 DETLDES 
NFA fl DETLDES 
STBG ns ROWACQU 
ROWACQU 


AQC:N/A | MULTI TPC: $3.3-85.6M TOTAL4YR COST: 3.575 P| 0.125 0.100 3.350 | 0.000 


380725 
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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
ea ate FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT REGIONAL SAFETAP PROJECT VARIOUS LOCATIONS. CAYUGA, STBG FLEX ' PRELDES . 
CORTLAND, OSWEGO AND SENECA COUNTIES. SCOPE AND LOCATIONS NFA F PRELDES : 
SolTs8 TBD, MULTIPLE LOCATIONS ON AND OFF FEDERAL AID SYSTEM, TO STBG FLEX SCOPING 
IMPROVE SAFETY NFA : SCOPING : 

STBG se DETLDES 0.064 

DETLDES 0.016 


AQC:N/A MULTI TPC: $1.2-$2.5M TOTAL4YR COST: 0.200 Sa 0.120 0.000 0.080 0.000 


NYSDOT REGIONAL SAFETAP PROJECT VARIOUS LOCATIONS. CAYUGA, NFA : DETLDES 
CORTLAND, ONONDAGA, OSWEGO, SENECA AND TOMPKINS COUNTIES. NFA ; PRELDES 
aBMies SCOPE AND LOCATIONS TBD, MULTIPLE LOCATIONS ON AND OFF NFA SCOPING 
FEDERAL AID SYSTEM, TO IMPROVE SAFETY NFA . CONINSP 
NFA 5 CONST 
NHPP f CONINSP 
NFA F 
NHPP : CONST 
NFA CONST 
STBG FLEX F CONINSP 
NFA . CONINSP 
STBG FLEX : CONST 
NFA y 


AQC:N/A MULTE 82-84 | 


NYSDOT INSTALL & OPERATE, CCTV CAMERAS, SPEED SENSORS, AND DYNAMIC : CONINSP 
MESSAGE SIGNS, TO ENHANCE THE OPERATIONAL EFFICIENCY AND E CONINSP 
ASSIST WITH THE INCIDENT RESPONSE, ALONG INTERSTATES 81 AND : CONST 


690, ONONDAGA CO F CONST 
DETLDES 


DETLDES 


380773 


NYSDOT REHABILITATE/REPLACE, CULVERTS AND DRAINAGE SYSTEMS; TO : DETLDES 

IMPROVE HIGHWAY DRAINAGE SYSTEMS; VARIOUS LOCATIONS; ALONG : DETLDES 

I-81; ONONDAGA CO F CONINSP 
CONINSP 
CONST 
CONST 


AQC:N/A |ONONDAGA TPC: $1.2-$2.5M TOTAL4YR COST: 1.484 fF 1.484 0.000 0.000 | 0.000 


380774 
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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
ea ate FFY FFY FFY FFY 
in millions 
2023 2024 2025 2026 


AQ CODE _ | COUNTY TOTAL PROJECT COST of dollars 


NYSDOT CONSULTANT SERVICES FOR OPERATIONS OF TMC 2/1/2026-1/3 1/2029, NHPP 2026 3.600 | OPER 3.600 
SYSTEM WIDE IN NFA 2026 0.900 | OPER 0.900 
380790 CAYUGA, CORTLAND, ONONDAGA, OSWEGO, 
SENECA AND TOMPKINS COUNTIES. THIS PROJECT WILL PROVIDE THE 
CONSULTANT (STAFF) SUPPORT TO MANAGE THE REGION 3 


TRANSPORTATION MANAGEMENT CENTER (TMC). 


NYSDOT REGIONAL SHARDS (SECONDARY HIGHWAY AUDIBLE ROADWAY : DETLDES 
DELINEATORS) PROJECT, CAYUGA, CORTLAND, ONONDAGA, OSWEGO, . DETLDES 


eeu SENECA AND TOMPKINS COUNTIES HO8 CONINE 
012 | CONINSP 


CONST 
CONST 


AQC:N/A MULTI 


TOMPKINS THIS PROJECT REIMBURSES COUNTY PROJECT ADMINSITRATION COSTS FTA 5307 


COUNTY OF FTA GRANT-FUNDED PROJECTS. NFA 
382099 FTA 5307 
NFA 

FTA 5307 

NFA 

FTA ou 


TCAT THIS PROJECT PAYS FOR SPARE PARTS AND LABOR FOR PREVENTATIVE FTA 5307 


MAINTENANCE OF TCATS BUS FLEET. NFA 
382178 FTA 5307 


NFA 
FTA 5307 


NFA 
FTA ne 


AQC:EXEMPT_ | TOMPKINS TPC: $6-$9.4M TOTAL4YR COST: 5.964 P| 2.012 1.000 1.752 1.200 
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AGENCY | PROJECT DESCRIPTION TOTAL MEE SIE SORE EGE 


FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 


in millions 


AQ CODE _ | COUNTY TOTAL PROJECT COST of dollars 


TOMPKINS _ | THIS PROJECT PROVIDES FOR COUNTY PLANNING MANAGEMENT AND FTA 5307 , 0.112 
COUNTY TECHNICAL ASSISTANCE TO COORDINATED TRANSPORTATION, NFA 0.028 
382278 MOBILITY MANAGEMENT, SCMP, AND SEC. 5310 PROJECTS. FTA 5307 0.054 
NFA 0.014 
FTA 5307 0.054 
NFA ; 0.014 
FTA oy 0.054 
0.014 


AQC:EXEMPT | TOMPKINS TPC: <$0.75M TOTAL4YR COST: 0.344 a 0.140 0.068 0.068 0.068 


TCAT PLANNING PROJECTS INCLUDE: STAGING/CHARGING BATTERY ELECTRIC FTA 5307 0.120 
BUSES ON OR ADJACENT TO THE CORNELL UNIVERSITY CAMPUS, NFA 0.030 
open TRAFFIC SIGNAL PRIORITIZATION, TCAT ON-SITE SOLAR POWER & FTA 5307 oe) 
BATTERY-STORAGE, FARE BOX SYSTEM ALTERNATIVES. NFA 0.030 
FTA eu 0.120 
0.030 


AQC:EXEMPT_ | TOMPKINS TPC: <$0.75M TOTAL4YR COST: 0.450 fo 0.150 0.150 0.150 | 0.000 


TCAT OPERATING ASSISTANCE FOR TCAT, INCLUDES SEC 5311 TRANSFER. FTA 5307 : 2.293 
NFA 2.293 
382404 FTA 5307 ; 1.400 
NFA ‘ 1.400 
FTA 5307 . 1.400 
NEA . 1.400 
FTA oe 1.400 
1.400 


AQC:EXEMPT | TOMPKINS TPC: $15-$25M TOTAL4YR COST: 12.986 P| 4.586 2.800 2.800 2.800 


TOMPKINS | THIS PROJECT SUPPORTS SCMP-ELIGIBLE MOBILITY MANAGEMENT FTA 5307 0.078 
COUNTY PROJECTS IDENTIFIED IN THE COORDINATED PLAN AND LOCAL NFA 0.020 
382417 SOLICITATION REVIEW PROCESS 2023-2027. FTA 5307 0.080 
NFA 0.020 
FTA 5307 0.068 
NFA 5 0.018 
FTA 200 0.068 
0.018 


AQC:EXEMPT | TOMPKINS TPC: <$0.75M TOTAL4YR COST: 0.370 P| 0.098 0.100 0.086 | 0.086 


FFY FFY FFY FFY 
2023 2024 2025 2026 
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AGENCY | PROJECT DESCRIPTION TOTAL MEIN SORE EGE 


FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 


in millions 


FFY FFY FFY FFY 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


TOMPKINS _ | THIS PROJECT SUPPORTS SCMP-ELIGIBLE OPERATING ASSISTANCE FTA 5307 ; 0.125 
COUNTY PROJECTS IDENTIFIED IN THE COORDINATED PLAN AND ITCTC REVIEW NFA 0.125 
382418 PROCESS 2023-2027. FTA 5307 0.071 
NFA B 0.071 
FTA 5307 0.071 
NFA 0.071 
FTA ey 0.071 
0.071 


AQC:EXEMPT | TOMPKINS TPC : $0.6-$1.5M TOTAL4YR COST: 0.676 | | 0.250 0.142 0.142 0.142 


GADABOUT _ | THIS PROJECT PURCHASES GADABOUT REPLACEMENT BUSES FTA 5310 F 0.052 
TRANSPORTAT | IDENTIFIED IN THE COORDINATED PLAN. NFA ; 0.013 
382422 FTA 5310 . 0.052 
NFA B 0.013 
FTA 5310 : 0.052 
NFA 5 0.013 
FTA = 0.056 
0.014 


AQC:EXEMPT |TOMPKINS TPC: <$0.75M TOTAL 4YR COST: 0.265 it == =3] 0.065 0.065 0.065 0.070 


TOMPKINS | WAY2GO MOBILITY MANAGEMENT FOR TOMPKINS CO. A COMMUNITY FTA 5307 0.200 
COUNTY | MOBILITY EDUCATION AND ONE CALL-ONE CLICK SERVICE WITH 2-1-1 NFA 0.050 
a82028 TOMPKINS/CORTLAND, CONTRACTED BY TOMPKINS COUNTY. FTA 5307 0.204 
TRANSFER FROM SEC 5311. NFA : 0.052 
FTA 5307 0.208 
NFA 0.052 
FTA au 0.212 
0.054 


AQC:EXEMPT | TOMPKINS TPC: $1.2-$2.5M TOTAL4YR COST: 1.032 | 0.250 0.256 0.260 | 0.266 


TOMPKINS _ | THIS PROJECT DEVELOPS AND IMPLEMENTS A REGIONAL MOBILITY FTA 5307 0.056 
COUNTY MANAGEMENT PROGRAM (MOVETOGETHERNY) OF UP TO 8 COUNTIES. NFA 0.014 
382832 TRANSFER FROM SEC 5311. FTA 5307 0.058 
NFA 0.014 
FTA 5307 0.060 
NFA 0.016 
FTA 7 0.062 
0.016 


AQC:EXEMPT_ | TOMPKINS TPC: <$0.75M TOTAL4YR COST: 0.296 hil 0.070 0.072 0.076 | 0.078 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


AQCODE _ | COUNTY TOTAL PROJECT COST of dollars ayes ce ee au 


TOMPKINS THIS PROJECT DEVELOPS AND PUTS ON TWO COMMUNITY MOBILITY FTA 5307 2023 ; 0.008 

COUNTY TRAINING CONFERENCES WITH A FOCUS ON UPSTATE NY. TRANSFER NFA 2023 ; 0.002 
382833 FROM SEC. 5311. FTA 5307 2026 F 0.020 
NFA 2026 0.006 


AQC:EXEMPT |TOMPKINS TPC: <$0.75M TOTAL4YR COST: 0.036 = | 0.010 0.000 0.000 0.026 


GADABOUT _ | THIS PROJECT PURCHASES GADABOUT REPLACEMENT BUSES FTA 5310 2023 . 0.054 
TRANSPORTAT |IDENTIFIED IN THE COORDINATED PLAN. NFA 2023 . 0.013 
382867 FTA 5310 2026 . 0.062 
NFA 2026 0.016 


AQC:EXEMPT | TOMPKINS TPC: <$0.75M TOTAL 4YR COST: 0.145 Fe 0.067 0.000 0.000 0.078 


TOMPKINS OPERATING ASSISTANCE FOR MOBILITY SERVICES. TRANSFER FROM 5311. FTA 5307 ; 0.012 
COUNTY NFA F 0.012 
382890 FTA 5307 ; 0.035 
NFA Y 0.035 
FTA 5307 : 0.012 
NFA . 0.012 
FTA ay : 0.012 
0.012 


AQC:EXEMPT |TOMPKINS TPC: <$0.75M TOTAL 4YR COST: 0.142 = 0.024 0.070 0.024 0.024 


CNYRTA REPLACE EXISTING, (64) 2012 ORION 40 FT CNG FUELED HEAVY DUTY FTA 5307 
BUSES; TO KEEP THE FLEET IN STATE OF GOOD REPAIR; ONONDAGA CO, NFA ; 
382911 TRANSFER TO FTA FTA 5339 
NFA F . 
NFA E ‘ 

STBG FLEX 1.612 

0.403 


AQC:N/A [ONONDAGA TPC: $32-$50 M TOTAL4YR COST: 33.669 oe 2.015 | 31.654 0.000 | 0.000 


TCAT THIS PROJECT SUPPORTS A & E FOR REHABILITATION OF THE TCAT FTA 5307 2023 
FACILITY. TRANSFER FROM SEC 5311. NFA 2023 


382924 


AQC:EXEMPT | TOMPKINS TPC: <$0.75M TOTAL4YR COST: 0.250 | 0.250 0.000 0.000 | 0.000 | 000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 


in millions 


AQ CODE _ | COUNTY TOTAL PROJECT COST of dollars 


GADABOUT | | OPERATING ASSISTANCE FOR GADABOUT. FTA 5310 2023 0.040 | MISC 0.040 
TRANGEOR UAT NFA 2023 0.040 | MISC 0.040 


AQC:EXEMPT | TOMPKINS TPC: <$0.75M TOTAL4YR COST: 0.080 P| 0.080 0.000 0.000 0.000 


TCAT PURCHASE FIFTEEN (15) MOBILE RADIO SYSTEMS FOR TCAT BUSES. FTA 5307 2023 0.350 | MISC 0.350 
ARPA FUNDS. 
382933 


AQC:EXEMPT | TOMPKINS TPC: <$0.75M TOTAL4YR COST: 0.350 han 0.350 0.000 0.000 0.000 


TCAT RENOVATE TCAT FACILITY. NYS MEP FUNDS. FTA 5307 2023 0.148 | MISC 0.148 
382934 


AQC:EXEMPT |TOMPKINS TPC: <$0.75M TOTAL4YR COST: 0.148 P| 0.148 0.000 0.000 0.000 


TCAT CREATE IT TECHNOLOGY ROADMAP (PLAN) FOR THE NEXT 3-5 YEARS. FTA 5307 2023 0.080 | MISC 0.080 
ARPA FUNDS. 
382935 


AQC:EXEMPT | TOMPKINS TPC: <$0.75M TOTAL4YR COST: 0.080 P| 0.080 0.000 0.000 0.000 


TCAT THIS PROJECT INCLUDES MULTIPLE RENOVATION PROJECTS FOR THE FTA 5339 2023 1.665 | MISC 1.665 
TCAT TRANSIT FACILITY. NFA 2023 0.416 | MISC 0.416 
382940 


AQC:EXEMPT |TOMPKINS TPC: $1.2-$2.5M TOTAL4YR COST: Zi | 2.081 | | 2.081 | 081 | 0.000 | 000 0. | 0.000 | 0. | 0.000 | 


TCAT PURCHASE AND INSTALL SOLAR PANELS AND INVERTER ON THE FTA 5339 2024 0.593 | MISC 0.593 
TRANSIT FACILITY ROOF. NFA 2024 0.148 | MISC 0.148 
382941 


AQC:EXEMPT | TOMPKINS TPC : $0.6-$1.5M TOTAL4YR COST: 0. | 0.741 | a 0.000 0.741 0.000 0.000 


CNYRTA PURCHASE, 3 CAD AVL REALTIME INFORMATION MONITORS TO DISPLAY FTA 5307 2023 0.080 | MISC 0.080 
SCHEDULES, BUS MOVEMENT, ARRIVAL TIMES ETC; TO UPGRADE NFA 2023 0.020 | MISC 0.020 
382943 EQUIPMENT; ONONDAGA COUNTY 


AQC:N/A ONONDAGA TPC: <$0.75M TOTAL4YR COST: 0. | 0.100 | | 0.100 | 100 | 0.000 | 000 | 0.000 | 000 | 0.000 | 000 


FFY FFY BEY FFY 
2023 2024 2025 2026 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 


in millions 


AQ CODE _ | COUNTY TOTAL PROJECT COST of dollars 


CNYRTA ENHANCE, TRANSIT STOPS - SOLAR CONCEPTS - BUS STOPS SIGNAGE, FTA 5307 2024 0.400 | MISC 0.400 
SOLAR LIGHTING, POTENTIAL ELECTRONIC BOARD, NEIGHBORHOOD NFA 2024 0.100 | MISC 0.100 
382944 BRANDING ETC. TO UPGRADE FACILITIES; ONONDAGA CO 


AQC:N/A  JONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.500 P| 0.000 0.500 0.000 0.000 


CNYRTA HIRE, ENGINEERING FIRM TO HANDLE LOGISTICS, PLANNING, HPP 2023 ; 
ENGINEERING AND ENVIRONMENTAL ASSESSMENT; TO IMPROVE NFA 2023 
382945 MOBILITY; ALONG RTC - SU CORRIDOR AND THE EASTWOOD - OCC FTA 5307 2023 ; 
CORRIDOR; CITY OF SYRACUSE, ONONDAGA COUNTY. $3,000,000 NFA 2023 . . 
CONGRESSIONALLY DIRECTED SPENDING PROVIDED FROM THE 2023 
CONSOLIDATED APPROPRIATIONS ACT FOR BUS RAPID TRANSIT 
IMPROVEMENTS (2023-CMPJ-083). 


AQC:N/A |JONONDAGA TPC: $4.6-87.5M TOTAL4YR COST: 5.000 P| 5.000 0.000 0.000 0.000 


CNYRTA ACQUIRE, LAND AND ADDITIONAL VEHICLES; TO IMPROVE MOBILITY; FTA 5307 2024 8.000 | MISC 8.000 
ALONG RTC - SU CORRIDOR AND THE EASTWOOD - OCC CORRIDOR; CITY NFA 2024 2.000 | MISC 2,000 
382946 OF SYRACUSE, ONONDAGA COUNTY. 


AQC:N/A  |JONONDAGA TPC: $7.5-$12M TOTAL4YR COST: 10.000 P| 0.000 10.000 0.000 0.000 


CNYRTA CONSTRUCT AND IMPLEMENT, BUS RAPID TRANSIT LINES; TO IMPROVE FTA 5307 2025 7.233 | MISC 7.233 
MOBILITY; ALONG RTC - SU CORRIDOR AND THE EASTWOOD - OCC NFA 2025 7.167 | MISC 1.167 
382947 CORRIDOR; CITY OF SYRACUSE, ONONDAGA COUNTY. 


AQC:N/A ONONDAGA TPC: $12.5-$19M TOTAL4YR COST: 15. | 15.000 | 0.000 | 0.000 | 000 15.000 0. | 0.000 | 


CNYRTA PURCHASE, NEW/REPLACEMENT COMPUTER, NETWORK AND SERVER FTA 5307 2023 0.172 | MISC 0.172 
EQUIPMENT 2023-2024; TO MAINTAIN A STATE OF GOOD REPAIR FOR NFA 2023 0.043 | MISC 0.043 
382948 BOTH ADMINISTRATION AND FACILITATION OF PUBLIC 
TRANSPORTATION SERVICES; REACHED THE END OF THEIR USEFUL LIFE; 
ONONDAGA COUNTY 


AQC:N/A ONONDAGA TPC: <$0.75M TOTAL4YR COST: f 0.215 | 215 | 0.215 | 215 0. | 0.000 | | 0.000 | 000 0. | 0.000 | 


FFY FFY FFY FFY 
2023 2024 2025 2026 
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AGENCY PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
ean ate FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


CNYRTA PURCHASE, NEW/REPLACEMENT COMPUTER, NETWORK AND SERVER FTA 5307 2024 0.178 | MISC 0.178 
EQUIPMENT 2024-2025; TO MAINTAIN A STATE OF GOOD REPAIR FOR NFA 2024 0.044 | MISC 0.044 
382949 BOTH ADMINISTRATION AND FACILITATION OF PUBLIC 
TRANSPORTATION SERVICES; REACHED THE END OF THEIR USEFUL LIFE; 
ONONDAGA COUNTY. 


AQC:N/A  |ONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.222 P| 0.000 0.222 0.000 | 0.000 


CNYRTA PURCHASE, NEW/REPLACEMENT COMPUTER, NETWORK AND SERVER FTA 5307 2025 0.160 | MISC 0.160 
EQUIPMENT 2025-2026; TO MAINTAIN A STATE OF GOOD REPAIR FOR NFA 2025 0.040 | MISC 0.040 
382950 BOTH ADMINISTRATION AND FACILITATION OF PUBLIC 
TRANSPORTATION SERVICES, REACHED THE END OF THEIR USEFUL LIFE; 
ONONDAGA COUNTY. 


AQC:N/A  |ONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.200 P| 0.000 0.000 0.200 | 0.000 


CNYRTA PURCHASE NEW OR UPGRADE EXISTING, COMPUTER SOFTWARE FOR FTA 5307 2023 0.340 | MISC 0.340 
THE CNYRTA COMPUTER NETWORK 2023-2024; TO MAINTAIN A STATE NFA 2023 0.085 | MISC 0.085 
382951 OF GOOD REPAIR FOR BOTH ADMINISTRATION AND FACILITATION OF 
PUBLIC TRANSPORTATION SERVICES; REACHED THE END OF THEIR 
USEFUL LIFE; ONONDAGA COUNTY. 


AQC:N/A  |ONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.425 |= ——4 0.425 0.000 0.000 | 0.000 


CNYRTA PURCHASE NEW OR UPGRADE EXISTING, COMPUTER SOFTWARE FOR FTA 5307 2025 0.100 | MISC 0.100 
THE CNYRTA COMPUTER NETWORK 2025-2026; TO MAINTAIN A STATE NFA 2025 0.025 | MISC 0.025 
382952 OF GOOD REPAIR FOR BOTH ADMINISTRATION AND FACILITATION OF 
PUBLIC TRANSPORTATION SERVICES, REACHED THE END OF THEIR 
USEFUL LIFE; ONONDAGA COUNTY. 


AQC:N/A  |ONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.125 P| 0.000 0.000 0.125 0.000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


CNYRTA MAINTAIN, CENTRO SYRACUSE FACILITY & WILLIAM F. WALSH FTA 5307 2023 3.164 | MISC 
REGIONAL TRANSPORTATION CENTER; INCLUDES NUMEROUS SUB NFA 2023 0.791 | MISC 
382953 PROJECTS (E.G. DIESEL PUMPS, SIGN BARRIER AND PLANTS, FIRE PANEL 
& DETECTORS REPLACEMENT, RENOVATE ADMIN AND MAINTENANCE 
BATHROOMS & DYNO ROOM, COOLING TOWER, EXHAUST SYSTEM - 
ROOF MOUNTED FANS, FIRE ALARM UPGRADE, FIRE PANEL PROJECT, 
MAIN HEATING BOILER REPLACEMENT, REPLACE GATE OPERATORS, 
ROOF FALL PROTECTION, WASTE OIL FIRE BOILER REPLACEMENT, 
WATER FILTRATION SYSTEM AND WINDOW REPLACEMENT); TO 
UPGRADE FACILITIES AND MAINTAIN A STATE OF GOOD REPAIR; 
REACHED THE END OF THEIR USEFUL LIFE; CITY OF SYRACUSE, 
ONONDAGA COUNTY. 


AQC:N/A [ONONDAGA TPC: $3.3-$5.6M TOTAL4YR COST: 3.955 i> 3.955 0.000 0.000 0.000 


CNYRTA MAINTAIN, CENTRO SYRACUSE FACILITY 2024-2025; INCLUDES FTA 5307 2024 0.384 | MISC 0.384 
NUMEROUS SUB PROJECTS (LE. A/C UPGRADE, SIDING REPAIRS AND NFA 2024 0.096 | MISC 0.096 
382954 REPLACEMENT); TO UPGRADE FACILITY AND MAINTAIN STATE OF 
GOOD REPAIR; REACHED THE END OF THEIR USEFUL LIFE; CITY OF 
SYRACUSE, ONONDAGA COUNTY. 


AQC:N/A |JONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.480 i 0.000 0.480 0.000 0.000 


CNYRTA MAINTAIN, CENTRO SYRACUSE FACILITY 2025-2026; INCLUDES SUB FTA 5307 2025 2.400 | MISC 2.400 
PROJECT OF SOLAR CAR PORT - ROOF SYSTEM; TO UPGRADE FACILITY; NFA 2025 0.600 | MISC 0.600 
382955 CITY OF SYRACUSE, ONONDAGA COUNTY. 


AQC:N/A  |ONONDAGA TPC: $2-$4M TOTAL4YR COST: | 3.000 | 000 | 3.000 0.000 0.000 3.000 0.000 


CNYRTA PREVENTATIVE MAINTENANCE FY 25/26, OPERATIONAL FTA 5307 2025 4.000 | MISC 4.000 
IMPROVEMENTS: TO EXTEND SERVICE LIFE OF ASSETS; ONONDAGA NFA 2025 1.000 | MISC 1.000 
382956 COUNTY 


AQC:N/A ONONDAGA TPC: $4.6-$7.5 M TOTAL4YR COST: 3D, | 5.000 | 0.000 0.000 5.000 0.000 


CNYRTA PURCHASE, TWENTY (20) NEW PARATRANSIT VEHICLES; TO KEEP THE FTA 5307 2023 1.440 | MISC 1.440 
FLEET IN A STATE OF GOOD REPAIR IN ORDER TO PROVIDE ENHANCED NFA 2023 0.360 | MISC 0.360 
382957 PARATRANSIT AND ON DEMAND SERVICES - FACILITATION OF PUBLIC 
TRANSPORTATION SERVICES; ONONDAGA COUNTY. 


AQC:N/A  JONONDAGA TPC: $1.2-$2.5M TOTAL4YR COST: 1.800 P| 1.800 0.000 0.000 0.000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 
FFY FFY FFY FFY 


in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


CNYRTA PURCHASE, NINE (9) REPLACEMENT PARATRANSIT VEHICLES; TO KEEP FTA 5307 2024 0.648 | MISC 0.648 
THE FLEET IN A STATE OF GOOD REPAIR IN ORDER TO PROVIDE NFA 2024 0.162 | MISC 0.162 
382958 ENHANCED PARATRANSIT AND ON DEMAND SERVICES - FACILITATION 
OF PUBLIC TRANSPORTATION SERVICES, REACHED THE END OF THEIR 
USEFUL LIFE; ONONDAGA COUNTY. 


AQC:N/A  |ONONDAGA TPC : $0.6-$1.5M TOTAL4YR COST: 0.810 P| 0.000 0.810 0.000 0.000 


CNYRTA PURCHASE, ELEVEN (11) REPLACEMENT PARATRANSIT VEHICLES; TO FTA 5307 2025 0.792 | MISC 0.792 
KEEP THE FLEET IN A STATE OF GOOD REPAIR IN ORDER TO PROVIDE NFA 2025 0.198 | MISC 0.198 
382959 ENHANCED PARATRANSIT AND ON DEMAND SERVICES - FACILITATION 
OF PUBLIC TRANSPORTATION SERVICES, REACHED THE END OF THEIR 
USEFUL LIFE; ONONDAGA COUNTY. 


AQC:N/A [ONONDAGA TPC : $0.6-$1.5M TOTAL4YR COST: 0.990 fF 0.000 0.000 0.990 | 0.000 


CNYRTA PURCHASE REPLACEMENT, SERVICE VEHICLE; TO TRANSPORT FTA 5307 2023 0.160 | MISC 0.160 
PASSENGER WAITING BUS SHELTERS - FOR REPAIRS AND BUILDING OF NFA 2023 0.040 | MISC 0.040 
382960 THE UNITS; TO KEEP THE FLEET IN A STATE OF GOOD REPAIR IN ORDER 
TO CONTINUE TO PROVIDE TRANSIT SERVICE, REACHED THE END OF 
THEIR USEFUL LIFE; ONONDAGA COUNTY. 


AQC:N/A  |JONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.200 i= ——-4 0.200 0.000 0.000 0.000 


CNYRTA PURCHASE REPLACEMENT, SHOP EQUIPMENT (E.G. FORKLIFTS, FTA 5307 2023 0.137 | MISC 0.137 
SANDBLASTER, SALT BOX, ULTRASONIC CLEANER); TO MAINTAIN A NFA 2023 0.034 | MISC 0.034 
382961 STATE OF GOOD REPAIR FOR BOTH THE FACILITY AND THE VEHICLES; 
REACHED THE END OF THEIR USEFUL LIFE; CITY OF SYRACUSE, 
ONONDAGA COUNTY. 


AQC:N/A ONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.171 0.171 0.000 0.000 0.000 


CNYRTA PURCHASE, TWO (2) REPLACEMENT FARE COLLECTION SYSTEM FTA 5307 2023 0.048 | MISC 0.048 
VAULTS; TO MAINTAIN A STATE OF GOOD REPAIR IN ORDER TO NFA 2023 0.012 | MISC 0.012 
382962 CONTINUE TO PROVIDE TRANSIT SERVICE, REACHED THE END OF THEIR 
USEFUL LIFE; ONONDAGA COUNTY. 


AQC:N/A ONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.060 0.060 0.000 0.000 0.000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 
PIN PROGRAM 


in millions 


AQ CODE _ | COUNTY TOTAL PROJECT COST of dollars 


NYSDOT OPERATIONAL ASSISTANCE TO INCREASE TRANSPORTATION OPTIONS FTA 5310 2023 0.254 | OPER 0.254 
FOR ELDERLY AND INDIVIDUALS WITH DISABILITIES, ONONDAGA NFA 2023 0.254 | OPER 0.254 
382963 COUNTY DEPT OF ADULT & LONG TERM CARE SERVICES, ONONDAGA CO 


AQC:N/A  |JONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.508 fF 0.508 0.000 0.000 0.000 


NYSDOT PURCHASE 2 VEHICLES TO CONTINUE TRANSPORTATION SERVICES FOR FTA 5310 2023 0.113 | VEHEQUIP 0.113 
THE ELDERLY AND INDIVIDUALS WITH DISABILITIES, CATHOLIC NFA 2023 0.028 | VEHEQUIP 0.028 
382964 CHARITIES, ONONDAGA CO. 


AQC:N/A  |ONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.141 P| 0.141 0.000 0.000 0.000 


NYSDOT PURCHASE 6 VEHICLES, 3 EXPANSION AND 3 REPLACEMENT, TO FTA 5310 2023 0.348 | VEHEQUIP 0.348 
IMPROVE EFFICIENCY OF TRANSPORTATION SERVICES FOR INDIVIDUALS NFA 2023 0.087 | VEHEQUIP 0.087 
382965 WITH DISABILITIES, LIBERTY RESOURCES, ONONDAGA CO 


AQC:N/A  JONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.435 - | 0.435 0.000 0.000 0.000 


TCAT THIS PROJECT PURCHASES SIX BATTERY-ELECTRIC 40-FT. TRANSIT FTA 5339 DIS 2023 8.741 | MISC 8.741 
BUSES; FOUR BATTERY-ELECTRIC UNDER 30-FT. TRANSIT BUSES; TWO NFA 2023 1.500 | MISC 1.500 
382966 BATTERY CHARGING SYSTEMS & WORKFORCE DEVELOPMENT 
ACTIVITIES. 


AQC:EXEMPT | TOMPKINS TPC: $9.5-15.5M TOTAL4YR COST: 10. | 10.241 | i 10.241 0.000 | 0.000 | 000 | 0.000 | 000 


TCAT THIS PROJECT PURCHASES TWO SMALL, UNDER 30 FT. DIESEL BUSES. FTA 5307 2023 0.137 | MISC 0.137 
NFA 2023 0.034 | MISC 0.034 
382967 


AQC:EXEMPT | TOMPKINS TPC: <$0.75M TOTAL4YR COST: | 0.171 | 171 i 0.171 0.000 0.000 0.000 


CNYRTA PURCHASE; ENGINEERING SERVICES; TO DEVELOP COST ESTIMATES AND FTA 5307 2025 0.160 | MISC 0.160 
ee SPECIFICATIONS FOR CAPITAL PROJECTS TO BE BID OUT; ONONDAGA NFA 2025 0.040 | MISC 0.040 
Co. 


AQC:N/A ONONDAGA TPC: <$0.75M TOTAL4YR COST: 0. | 0.200 | | 0.000 | 000 | 0.000 | 000 0. | 0.200 | 0. | 0.000 | 


FFY FFY BEY FFY 
2023 2024 2025 2026 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


TOWN OF THIS PROJECT WILL CONSTRUCT A ONE MILE MULTI-USE TRAIL IN THE TAP RURAL CONINSP 
BRUTUS TOWN OF BRUTUS, CAYUGA COUNTY. IT WILL CONNECT THE NFA CONINSP 
395067 CENTREPORT AQUEDUCT PARK IN BRUTUS AND THE WEST SHORE TAP RURAL ; CONST 

TRAIL IN BRUTUS. as CONST 


ROWACQU 


VIL OF CAYUGA | TAP FUNDS - 2019. WALKING SAFE: CAYUGA HEIGHTS (WSCH) WILL TAP FLEX 2023 CONINSP 
HEIGHT PROVIDE CONTINUOUS ADA-COMPLIANT SIDEWALKS, HIGH-VISIBILITY NFA 2023 CONINSP 
395069 CROSSWALKS, CLEAR SIGNAGE, PEDESTRIAN LIGHTING, CONCRETE TAP FLEX 2023 CONST 
CURBING AND REDUCED LANE WIDTHS TO ENHANCE ROUTE SAFETY NFA 2023 . CONST 
AND INCREASE ACCESSIBILITY TO SCHOOLS AND OTHER DESTINATIONS 
WITHIN AND ADJACENT TO THE VILLAGE. VILLAGE OF CAYUGA 


HEIGHTS, TOMPKINS CO. TOTAL FEDERAL AWARD AMOUNT - $534,400. 


CITY OF NORTHEAST GATEWAY INTERMODAL CORRIDOR, CITY OF CORTLAND, NFA 2025 


CORTLAND CORTLAND COUNTY, TAP 2018 TAP FLEX 2025 
395070 NFA 2025 


TAP er 2025 
2025 


TOWN OF TAP FUNDS-2019. THIS PROJECT WILL COMPLETE A 3.9-MILE ADA HPP 
DRYDEN COMPLIANT MULTI-USE TRAIL, INCLUDING CONSTRUCTION OF A NFA 
395071 BRIDGE OR TUNNEL BICYCLE/PEDESTRIAN CROSSING OF NYS HIGHWAY NFA 
ROUTE 13 AND CONNECTING WITH THE EAST ITHACA RECREATION TAP FLEX 
WAY AS PHASE 2 OF THE TOWN OF DRYDENS 10.4-MILE DRYDEN RAIL NFA 
TRAIL PROJECT. TOWN OF DRYDEN, TOMPKINS CO. TOTAL FEDERAL TADELES 
AWARD AMOUNT - $1,476,800. LOCAL CONTRIBUTION AMOUNT - men 

$345,000. FEDERAL EARMARK OF $700,000. DEMO ID:NY 789. 


AQC:EXEMPT_ | TOMPKINS TPC: $2-$4M TOTAL4YR COST: 2.803 i= _— 3 2.803 0.000 0.000 | 0.000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


CITY OF TAP/CMAQ 2018: ON-ROAD BICYCLE FACILITIES THAT WILL CONNECT TAPLG URBAN 2023 ; CONINSP : 
SYRACUSE | TWO MULTI-MODAL FACILITIES TOGETHER AND EXTEND FACILITIES NFA 2023 . CONINSP . 
395072 INTO ADJACENT NEIGHBORHOODS. THIS PROJECT WILL LINK THE TAP LG URBAN 2023 ; CONST : 
EXISTING CONNECTIVE CORRIDOR FACILITY AND THE PLANNED NFA 2023 . CONST ; 
EMPIRE STATE TRAIL, WHILE ALSO EXTENDING ACCESS TO BOTH 
FACILITIES INTO CITY NORTHSIDE. LODI ST CONNECTOR, CITY OF 
SYRACUSE, ONONDAGA CO 


AQC:N/A — |ONONDAGA TPC: <$0.75M TOTAL4YR COST: 0.270 Fe 0.270 0.000 0.000 0.000 


CITY OF TAP/CMAQ 2018: REHABILITATE THE BRIDGE TO ADDRESS STRUCTURAL TAP LG URBAN 2023 CONINSP 
SYRACUSE | DEFICIENCIES THAT CARRIES THE CREEKWALK OVER ONONDAGA NFA 2023 CONINSP 
395074 CREEK AND RECONSTRUCT EXISTING SECTIONS OF THE MULTI USE TAP LG URBAN 2023 F CONST 
TRAIL TO THE NORTH TO MEET CURRENT STANDARDS FOR MULTI USE NFA 2023 . CONST 

TRAILS. THE PROJECT WILL PRESERVE AND FOSTER INCREASED 
BICYCLIST AND PEDESTRIAN USE UPON THIS MULTI USE TRAIL WHICH 
IS NOW ALSO A COMMUTER ROUTE FOR RESIDENTIAL DEVELOPMENTS 
IN THE INNER HARBOR/FRANKLIN SQUARE NEIGHBORHOODS TO 
DOWNTOWN. CREEK WALK IMPROVEMENT, BRIDGE-WALK 
MAINTENANCE, CITY OF SYRACUSE, ONONDAGA CO 


TN OF CICERO |DEMO ID NY739, ROUTE 11 BETWEEN BENNETT STREET AND GUY STBG LG URB : CONST 
YOUNG ROAD; TRAFFIC CALMING: WORK INCLUDES NEW CONCRETE NFA CONST 

aad SIDEWALKS, CURBING, AND CROSSWALKS INCREASING TRAFFIC AND HPP 039 | CONINSP 
PEDESTRIAN SAFETY, AESTHETIC IMPROVEMENTS SUCH AS STREET HPP CONST 

TREES, LIGHTING, BENCHES, AND SIGNAGE; HAMLET OF BREWERTON, STBG LG i CONINSP 

TN OF CICERO, ONONDAGA CO CONINSP 


AQc:cl4P. [ONONDAGA TPC: $2-$4M TOTAL4YR COST: 2.142 f= - =| 2.142 0.000 0.000 | 0.000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


VIL OF SOLVAY | TAP/CMAQ - 2022; RECONSTRUCT, ADA ACCESSIBLE SIDEWALKS; TO TAP FLEX : DETLDES 
PROVIDE SAFETY AND ACCESS ENHANCEMENT TO PROMOTE WALKING, NFA ; DETLDES 

395078 LINKING RESIDENCES, RETAIL BUSINESSES AND PUBLIC FACILITIES FOR TAP FLEX E PRELDES 

THE ENTIRE COMMUNITY; COGSWELL AVENUE, MILTON AVE TO BACON NFA PRELDES 


ST; VIL OF SOLVAY, ONONDAGA COUNTY TAP FLEX . SCOPING 
NFA ; SCOPING 


TAP FLEX ; CONINSP 
NFA ; CONINSP 
TAP ee CONST 
CONST 


AQC:N/A ONONDAGA 


CITY OF TAP/CMAQ - 2022; REPLACE, SUBSTANDARD PEDESTRIAN BRIDGE WITH TAP FLEX DETLDES 
SYRACUSE — |NEW PEDESTRIAN BRIDGE; TO PROVIDE INCREASED WIDTH FOR NFA DETLDES 
eee MULTI-USE (BIKE & PEDESTRIANS) AND PROVIDE A MULTI-USE TAP FLEX 078 | PRELDES 
CONNECTION; OVER THE CREEK, FROM KIRK PARK DR TO THE NFA . PRELDES 

CREEKWALK, TO THE PARKS AND LOCAL RESIDENCES; CITY OF TAP FLEX SCOPING 


NFA E SCOPING 
SYRACUSE, ONONDAGA COUNTY TAP FLEX CONINSP 


NFA : CONINSP 
TAP poe CONST 
CONST 


AQC:N/A ONONDAGA 


CITY OF TAP/CMAQ - 2022; CONVERT, ONE WESTBOUND LANE AND SHOULDER TAP FLEX DETLDES 
SYRACUSE _ | INTO A MIXED USE TRAIL/CYCLE TRACK ALONG ERIE BOULEVARD WEST NFA DETLDES 
395080 FROM W GENESEE ST TO WEST STREET; IMPROVE SIDEWALK TAP FLEX PRELDES 
CONNECTIVITY WHERE REQUIRED; INSTALL SHARROWS BETWEEN NFA PRELDES 

WEST STREET AND FRANKLIN ST WHERE THE TRAIL IS NOT POSSIBLE; TAP FLEX SCOPING 

TO BUILD ON THE EXISTING MULTI USE TRAILS CONSTRUCTED BY HEN SCE 


TAP FLEX CONINSP 
BOTH THE CITY AND STATE AND PROVIDE A SAFE MULTI MODAL LINK NEA CONiNce 
FROM THE WESTERN SIDE OF THE CITY TO THIS SYSTEM & TAP FLEX CONST 
DOWNTOWN; ERIE BOULEVARD WEST, FROM WEST GENESEE ST TO NFA CONST 


FRANKLIN ST ; CITY OF SYRACUSE, ONONDAGA COUNTY 


AQC:N/A  |JONONDAGA TPC: $3.3-85.6M TOTAL4YR COST: 4.468 lz 0.670 0.000 3.798 0.000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


VIL OF N TAP/CMAQ - 2022: CONSTRUCT OR REHABILITATE, 9,000 FEET OF TAP FLEX DETLDES 
SYRACUSE SIDEWALKS AND CROSSWALKS; ENHANCE PEDESTRIAN NFA : DETLDES 
395081 ACCOMMODATIONS; AND PROVIDE PROPER CROSSWALKS; TO PROVIDE TAP FLEX ; PRELDES 
PUBLIC SAFETY, ECONOMIC AND QUALITY OF LIFE BENEFITS; SHAVER NFA . PRELDES 
AVE, NORTH MAIN ST TO WEST STREET; WELLS AVE EAST, SOUTH MAIN TAEELEX SCOPING 
ST TO SOUTH BAY RD; MAXWELL AVE, WATSON RDTO SOUTH BAY RD; a a ae 
GERTRUDE ST, NORTH MAIN ST TO SOUTH BAY RD; PARKWAY DR, eee COMINGS 
FERGERSON PARK TO WELLS AVE EAST; GROVE ST, SOUTH BAY RD TO eer Ee CONST 
KENNEDY PARK; VAN MARA DR, SOUTH BAY RD TO CHURCH ST ; ack ; CONST 
CHURCH ST, MEALS ON WHEELS BUILDING TO RANDALL TERRACE; VIL 
OF NORTH SYRACUSE, ONONDAGA COUNTY 


AQC:N/A  JONONDAGA TPC: $1.2-$2.5M TOTAL 4YR COST: 1.558 i=... il 0.280 0.000 1.278 0.000 


ONONDAGA CO _ | TAP/CMAQ - 2022; PROVIDE, PEDESTRIAN AND BICYCLE FACILITIES IN ; DETLDES 
THE FORM OF; SIDEWALK, DEDICATED BIKE LANES, TRANSIT DETLDES 

395082 ACCOMMODATIONS AND AN UPGRADE OF TWO TRAFFIC SIGNALS WITH ; PRELDES 
ADAAG COMPLIANT PEDESTRIAN FACILITIES; TO PROVIDE AN PRELDES 

ACCESSIBLE AND SAFE FACILITY FOR USE BY ALL FORMS OF SCOPING 
NON-MOTORIZED TRAVEL; TEALL AVE, FORDHAM RD TO COURT ST; SCOPING 


: CONINSP 
CITY OF SYRACUSE & TN OF SALINA, ONONDAGA COUNTY ; CONINSP 


CONST 
CONST 


AQC:N/A ONONDAGA 


VIL OF PHOENIX | TAP/CMAQ - 2022; CONTINUE IMPROVING, THE NETWORK OF TAP FLEX DETLDES 

SIDEWALKS AND CROSSWALKS; TO IMPROVE PEDESTRIAN SAFETY, NFA DETLDES 

mane ENCOURAGE CHILDREN TO WALK OR BIKE TO SCHOOL, PROMOTE A TAP FLEX 018 | PRELDES 

HEALTHIER COMMUNITY, AND STRENGTHEN SURFACE NFA PRELDES 

TAP FLEX SCOPING 

TRANSPORTATION LINKAGES THROUGHOUT THE VILLAGE; VOLNEY ST, ae Eee 

EMERSON i DILLON MIDDLE SCHOOL TO ene SEDGE ST, ELM ST ees COMINGS 

TO STATE ST; MAIN ST, BRIDGE ST TO CHURCH ST; VILOF PHOENIX, ey CONINEP 
OSWEGO COUNTY TAP pee CONST 
CONST 


AQC:N/A  |OSWEGO TPC : $0.6-$1.5M TOTAL4YR COST: 0.651 is | 0.090 0.000 0.561 0.000 
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AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES _FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


LOCAL TAP 2022 TOWN OF SENECA FALLS SAFE ROUTES TO SCHOOL PHASE III, ; DETLDES 
SENECA COUNTY, LOCATIONS NEAR MYNDERSE ACADAMEY HIGH . DETLDES 
acees SCHOOL ON TYRE ST, BUTLER AVE, JOHN ST, TROY ST, STATE ST, 095 | PRELDES 
CHAPEL ST, MYNDERSE ST, GREEN ST AND GARDEN ST, IMPROVEMENTS . PRELDES 
WILL INCLUDE ADA-COMPLAINT CURB RAMPS & ENSURING ALL THE ROWINCD 
SIDEWALKS COMPLY WITH THE 5' REGULATION, PAINTED PEDESTRIAN ee 
CROSSWALKS, AND MUTCD-COMPLIANT SIGNAGE. SCORING 
CONINSP 
CONINSP 
CONST 
CONST 
ROWACQU 
ROWACQU 


CITY OF ITHACA | TAP FUNDS - 2022. THIS PROJECT WILL DESIGN AND CONSTRUCT TAP FLEX CONINSP 
APPROXIMATELY 1.25 MILES OF A MULTI-USE, ACTIVE NFA CONINSP 
395085 TRANSPORTATION FACILITY, INCLUDING TWO TRAIL BRIDGES, TO TAP FLEX CONST 
EXTEND THE BLACK DIAMOND TRAIL AND CONNECT TO THE NFA CONST 
GATEWAY TRAIL. THIS GAP FILLING PROJECT WILL BUILD A KEY LINK TAR pre Eon lcon 
INA REGIONALLY SIGNIFICANT TRAIL NETWORK, CONNECTING cee seit es 
VARIOUS NEIGHBORHOODS TO COMMERCIAL AREAS AND an DETLDES 
RECREATIONAL AREAS, INCLUDING THREE STATE PARKS AND TWO CITY TAP FLEX PRELDES 
PARKS. CITY OF ITHACA, TOMPKINS CO. TOTAL FEDERAL AWARD NFA PRELDES 
AMOUNT - $2,200,000. LOCAL CONTRIBUTION AMOUNT - $550,000. TAP FLEX ROWINCD 
NFA ROWINCD 
TAP ee SCOPING 
SCOPING 


AQC:EXEMPT_ | TOMPKINS TPC: $2-$4M TOTAL4YR COST: 2.750 nl 0.495 0.000 2.255 0.000 


Monday, May 1, 2023 


AGENCY 


PIN 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
STATEWIDE TRANSPORTATION IMPROVEMENT PROGRAM (STIP) 


PROJECT DESCRIPTION 


for REGION 03 


FUND SOURCES FFY 


AQ CODE COUNTY TOTAL PROJECT COST 


VIL OF CAYUGA |TAP FUNDS - 2022. THE PROJECT ENTAILS THE CONSTRUCTION OF 


HEIGHT 
395086 


TAP FLEX 


APPROXIMATELY 1.1 MILES OF SIDEWALK ALONG CAYUGA HEIGHTS NFA 


ROAD THAT WILL CONNECT SEGMENTS OF SIDEWALK, WILL CONNECT 


TAP FLEX 


LOCAL DESTINATIONS, PROVIDE SAFETY FOR PEDESTRIANS AND NFA 
CHILDREN WALKING TO SCHOOL, AND FOSTER THE VILLAGE’S 


WALKABLE COMMUNITY GOALS. VILLAGE OF CAYUGA HEIGHTS, 
TOMPKINS CO. TOTAL FEDERAL AWARD AMOUNT - $2,191,000. LOCAL 


CONTRIBUTION AMOUNT - $547,800. 


TAP FLEX 
NFA 
TAP FLEX 
NFA 
TAP FLEX 
NFA 
TAP FLEX 
NFA 
TAP FLEX 


TOTAL 
4-YEAR 
PROGRAM 
in millions 
of dollars 


CONINSP 
CONINSP 
CONST 
CONST 
ROWACQU 
ROWACQU. 
DETLDES 
DETLDES 
PRELDES 
PRELDES 
ROWINCD 
ROWINCD 
SCOPING 
SCOPING 
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4-YEAR PROGRAM (FFY) 
Starting October 01, 2022 


FFY FFY 
2023 2024 


FFY 
2025 


IRENE 
2026 


AQC:EXEMPT | TOMPKINS TPC: $2-84M TOTAL4YR COST: 2.739 | a al 0.552 0.000 2.187 0.000 


LOCAL 


3BNY02 


NYSDOT 


3HLP03 


THIS PROJECT WILL REHABILITATE BRIDGES SELECTED THROUGH THE 
BRIDGE NY 2016 PROCESS IN CAYUGA AND TOMPKINS COUNTIES. LOCAL 
BRIDGE NY PIN 375641, BIN 3209800. FUNDING IS 95% FEDERAL USING 


15% TOLL CREDITS WITH A 5% LOCAL MATCH 
MULTI 


OPERATE HELP TRUCKS 12/1/2025-11/30/2029; TO PATROL INTERSTATES 
FOR DISABLED VEHICLES TO ASSIST THEM IN ORDER TO IMPROVE THE 
OPERATION OF THE HIGHWAY SYSTEM & INCREASE MOTORIST SAFETY; 


BFP OFF SYS 2024 
NFA 2024 
BFP OFF SYS 2024 
NFA 2024 


CONINSP 
CONINSP 
CONST 
CONST 


TPC: $6-$9.4M TOTAL4YR COST: 24251 | —_0.000 2.425 0.000 | 0.000 


NHPP 2026 1.348 | MISC 1.348 
NFA 2026 0.337 | MISC 0.337 


TPC: $1.2-$2.5M TOTAL 4YR COST: 1685] | 0.000 0.000 0.000 | 1.685 


1-81, 1-481, 1-690, ONONDAGA CO 


AQC:N/A ONONDAGA 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
Monday, May 1, 2023 STATEWIDE TRANSPORTATION IMPROVEMENT PROGRAM (STIP) Page 50 of 51 
for REGION 03 


AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: aA FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT LARGE CULVERT REHABILITATION PROJECT, CORTLAND, ONONDAGA, NFA : CONST 
OSWEGO AND SENECA COUNTIES, CINS C350073, C310061, C322119, NHPP H CONINSP 


3LC102 C330084, C083128, C350078, C350079, C350082 NFA : CONINSP 
NHPP CONST 


NFA B CONST 
STBG FLEX ; CONINSP 
NFA F CONINSP 
STBG FLEX f CONST 
NFA E CONST 
NFA F DETLDES 
NFA PRELDES 
SCOPING 


AQC:N/A MULTI 


NYSDOT LARGE CULVERT REPLACEMENT PROJECT, CORTLAND, ONONDAGA AND NFA CONINSP 
SENECA COUNTIES, NFA CONST 
3LC103 CINS €310068,C310074,C322080,C322108,C330018,C330069,C340001,CA0020 NHPP CONINSP 
7,CA00208 NFA c CONINSP 
NHPP CONST 
NFA E CONST 
STBG FLEX CONINSP 
NFA CONINSP 
STBG FLEX CONST 
NFA E CONST 
NFA DETLDES 
NFA PRELDES 
NFA ROWACQU 
a ROWINCD 
SCOPING 


AQC:N/A | MULTI TPC: $9.5-15.5M TOTAL4YR COST: 10.601 ee al 0.000 2.520 8.081 0.000 


** NEW YORK STATE DEPARTMENT OF TRANSPORTATION ** 
Monday, May 1, 2023 STATEWIDE TRANSPORTATION IMPROVEMENT PROGRAM (STIP) Page 51 of 51 
for REGION 03 


AGENCY _ | PROJECT DESCRIPTION TOTAL 4-YEAR PROGRAM (FFY) 
FUND SOURCES FFY 4-YEAR Starting October 01, 2022 


PIN PROGRAM 
: A FFY FFY FFY FFY 
in millions 


202. 2024 202. 202 
AQ CODE COUNTY TOTAL PROJECT COST of dollars 023 0 025 026 


NYSDOT BRIDGE CLEANING AND WASHING, CAYUGA, CORTLAND, ONONDAGA, STBG FLEX ; PRELDES 
OSWEGO, SENECA AND TOMPKINS COUNTIES, MULTIPLE LOCATIONS ON NFA .002 | PRELDES 
oe AND OFF FEDERAL AID SYSTEM, CYCLICAL MAINTENANCE TO EXTEND STBG FLEX SCOPING 


SERVICE LIFE OF BRIDGES NFA ; SCOPING 
STBG FLEX F DETLDES 


NFA F DETLDES 
NFA F CONINSP 
NFA A CONST 
STBG FLEX . CONINSP 
NFA E CONINSP 
STBG co CONST 
CONST 


AQC:N/A MULTI 


NYSDOT BRIDGE CLEANING AND WASHING, CAYUGA, CORTLAND, ONONDAGA, NFA i PRELDES 
OSWEGO, SENECA AND TOMPKINS COUNTIES NFA H SCOPING 
3M2601 NFA i DETLDES 
NFA : CONST 
STBG FLEX 2026 P CONINSP 
NFA 2026 . CONINSP 
STBG are 2026 CONST 
2026 CONST 


AQC:N/A | MULTI TPC: $2-$4M TOTAL4YR COST: 2.800 P| 0.000 0.000 0.100 2.700 


